ಜ್‌ 


ಕರ್ನಾಟಿಕ ವಿಧಾನ ಪರಿಷತ್ತು 


ಸದಸ್ಯರ ಹೆಸರು 


ಉತ್ತರಿಸಬೇಕಾದ ದಿನಾ೦ಕ 


ಉತರಿಸುವ ಸಚಿವರು 


ಚುಕ್ಕೆ ಗುರುತಿಲ್ಲದ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ 


1530 (1804) 
ಶ್ರೀ ಅರವಿಂದ ಕುಮಾರ ಅರಳಿ 
(ವಿಧಾನಸಭೆಯಿಂದ ಚುನಾಯಿತರಾದವರು) 
15-03-2022 


ನಗರಾಭಿವೃದ್ದಿ ಸಚಿವರು | 


. ಪ್ರಶ್ನೆ ಉತ್ತರ 
ಸಂ, | 
ಅ) | ಬೀದರ್‌ ಮತ್ತು | ಚೀದರ್‌ ಮತ್ತು ಯಾದಗಿರಿ ಜಲ್ಲೆಯ ಸಗರ ಸ್ಥಳೀಯ ಸಂಸ್ಥೆಗಆಗೆ ಕಳೆದ 


ಯಾದಗಿರಿ ಜಿಲ್ಲೆಗಳಲ್ಲಿ 
ಕಳೆದ 3 ವರ್ಷಗಳಲ್ಲಿ 
ಯಾವ: ಯಾವ 
ಯೋಜನೆಗಳಿಗೆ 
ಎಷ್ಟೆಷ್ಟು 
ಅನುದಾನಗಳನ್ನು 
ಖರ್ಚು. ಮಾಡಲಬಾಗಿದೆ: 
(ಸಂಪೂರ್ಣ 
ತಾಲ್ಲೂಕುವಾರು ವಿವರ 
ನೀಡುವುದು) 


w 


3 ವರ್ಷಗಳಲ್ಪ ಅಡುಗಡೆಗೊಳಸಿದ ಅನುದಾನ ಮತ್ತು ವೆಚ್ಚವಾದ 
ವಿವರಗಳು 


1). ನಗರೋತ್ಥಾನ (ಮುನಿಸಿಪಾಆಟ)-3ನೇ ಹಂತದ ಯೋಜನೆ: 
ವಿವರಗಳನ್ನು ಅನುಬಂಧ-೦1 ರಲ್ತ ನೀಡಿದೆ. 


2).14/15ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನ: (2018-19, 2019- 
20, 2೦2೦-೦21) 
ವಿವರಗಳನ್ನು ಅನುಬಂಧ-೦2೭ ರಲ್ಲ ನೀಡಿದೆ. 


3). ಕೇಂದ್ರ ಪುರಸ್ಸೃತ ಅಮೃತ್‌ (2೦15-16 ರಿಂದ ೭೦೭೭-೧8) 

ಅಮ್ಯತ್‌ ಯೋಜನೆಯಡಿ ಜೀದರ್‌ ನಗರಸಜೆಗೆ ಯೋಜನಾ 
ಅವಧಿಯಣ್ಲ ಅನುಖೋದನೆಯಾದ ಅನುದಾನದ ಅನುಪಾತ ಕೇಂದ್ರ- 
5೦೫%, ರಾಜ್ಯ-೨೦%, ನ.ಪ್ಚಸಂ-3೦%೫ ರಂತೆ ಒಟ್ಟು ಅನುದಾನ 
ರೂ.176.೨೨ ಕೋಟಗಳು' ಹಂಚಿಕೆಯಾಗಿದ್ದು, ಕೇಂದ್ರ "ಮತ್ತು ರಾಜ್ಯ 
ಸಕ್ಕಾಾರಗಳ ಅನುದಾನ ರೂ.1.92 ಕೋಟಗಳನ್ನು ಶೇತನಕ 
ಬಡುಗೊಳಆಸಲಾಗಿಡೆ. ನಗರ ಸ್ಥಳೀಯ ಸಂಸ್ಥೆಯ ಪಂತಿಕೆಯಾಗಿ 
ಅಂದರ್‌ ನಗರಸಭೆಯು ರೂ.ಡ5.86 ಕೋಟಗಳನ್ನು ಯೋಜನೆಯಡಿ 
ಅನುಮೋದನೆಯಾದ ಕಾಮಗಾರಿಗಳ ಅನುಷ್ಣಾನಕ್ಷೆ ಒದಗಿದೆ. ಫೆಬ್ರವರಿ 
2೦೭೭ರ ಅಂತ್ಯದ ವರೆಗೆರೂ.148.02 ಕೋಟಗಳು ಯೋಜನೆಯಡಿ 
ವೆಚ್ಚವಾಗಿದೆ. 


4). ಎಸ್‌.ಎಫ್‌.ಸಿ: ಯೋಜನೆ: 
.ಹಿ ಮುಕ್ತನಿದಿ, 'ಎಸ್‌.ಎಫ್‌.ಸಿ ಕುಡಿಯುವ ನೀರಿನ ಯೋಜನೆ, 


.ಹಿ ವಿಶೇಷ ಅನುದಾನದಡಿ ವಿವರವನ್ನು ಅನುಬಂಧ-೦3ರಲ್ಪ 


5) ಸ್ವಚ್ಛ ಭಾರತ ಯೋಜನೆಯಡಿ ಸದರಿ ಜಲ್ಲೆಗಳಲ್ಲ ವೆಚ್ಚಮಾಡಲಾದ 
ಏವರಗಅನ್ನು ಅನುಬಂಧ -೦4 ನೀಡಿದೆ. 


6 ಎನ್‌.ಕೆ.ಯು.ಎಸ್‌.ಐ.ಪಿ. ಯೋಜನೆ: 


ಏಷಿಯನ್‌ ಅಬಿವೃದ್ಧಿ ಬ್ಯಾಂಕ್‌ ನೆರವಿನ ಉತ್ತರ ಕರ್ನಾಟಿಕ ನಗರ 
ವಲಯ ಬಂಡವಾಳ ಹೂಡಿಕಾ ಕಾರ್ಯಕ್ರಮ 
(ಎನ್‌ಕೆಯುಎಸ್‌ಐಪಿ) ದಡಿ ಬೀದರ್‌ ಮತ್ತು ಯಾದಗಿರಿ ಜಿಲ್ಲೆಗಳ 
ಬೀದರ್‌, ಬಸವಕಲ್ಯಾಣ ಮತ್ತು ಯಾದಗಿರಿ ನಗರಗಳಲ್ಲಿ ಕಳೆದ 3 
ವರ್ಷಗಳಲ್ಲಿ ಮುಂದುವರೆದ ಕಾಮಗಾರಿಗಳಿಗೆ ಖರ್ಚು ಮಾಡಿದ 


ವಿವರಗಳನ್ನು ಅನು ಬ೦ಧ-05:ರಲ್ಲಿ ನೀಡಿದೆ. k 


ಈ ಜಿಲ್ಲೆಗಳಲ್ಲಿ ಸರ್ಕಾರ 


ಬೀದರ್‌ ಜಲ್ಲೆಯ 1 ಲಕ್ಷಕ್ಕಿಂತ ಹೆಚ್ಚನ ಸ ಸಂಖ್ಯೆ ಇರುವೆ ಬೀದರ್‌” ನಗರಸಭೆ 


ವ್ಯಾಪ್ಲಿ ಮತ್ತು ಘಟಕ 
ಸಂಖ್ಯೆ ಎಷ್ಟು ಈ 
ಯೋಜನೆಯಲ್ಲಿನ 
ಕಾಮಗಾರಿ ಯಾವ 
ಹಂತದಲ್ಲಿವೆ; 
(ಜಿಲ್ಲಾವಾರು ಮಾಹಿತಿ 
ಒದಗಿಸುವುದು) 


) ಅಮೃತ್‌ ಯೋಜನೆಗಾಗಿ ಅಮ್ಯತ್‌ ಯೋಜನೆಯಡಿಯಲ್ಲಿ 'ಆಯ್ದೆಯಾಗಿದೆ. ಅಸುಮೋದನೆಯಾದ 
ಮೀಸಲಿರಿಸಿದ ಅನುದಾನದ ಅಸುಪಾತ ಕೇಂದ್ರ-ರ೦%, ರಾಜ್ಯ-2೦%, ನ.ಷ್ಕ ಸೆ೦-3೦% 
ಅನುದಾನವೆಷ್ಟು; ರಂತೆ ಜೀದರ್‌ ನಗರಸಭೆಗೆ ಒಟ್ಟು ಅನುದಾನ ರೊ. 176.೨9 ರೋಟಗಲೆನ್ಸು 
ಅಮೃತ್‌ ನಗರಗಳ | ಮೀಸಅರಿಸಲಾಗಿದೆ. 
ಮಾರ್ಗಸೂಚಿಯನ್ನು - 
ರಚಿಸಲಾಗಿದೆಯೇ:; ವಿವರಗಳು ಈ ಕೆಳಗಿನಂತಿವೆ: (ರೂ. ಕೋಟಗಳಲ್ಲ) 
(ಮಾಹಿತಿ ಕ್ರ.ಸಂ ವಿವರ | ಅಸುದಾನೆ 
ಒದಗಿಸುವುದು) 1 ಕೇಂದೆದೌ ಪಾಲು : 5೦% 8ಡ.49ರ 

2 ರಾಜ್ಯದ ಪಾಲು : 2೦% 35.398 
a ನೆ.ಸ್ಥ'ಸೆಂ ಪಾಲು : 30% 53.094 
ಒಟ್ಟು: 176.99 
ಯಾದಗಿರಿ ಜಲ್ಲೆಯ ಯಾವುದೇ ನಗರ ಸ್ಥಳೀಯ ಸಂಸ್ಥೆಗಳು ಅಮ್ಯತ್‌ 
ಯೋಜನೆಯಡಿ ಆಯ್ದೆಯಾಗಿರುವುದಿಲ್ಲ. 
ಕೇಂದ್ರ ಪುರಸ್ಕೃತ ಅಮ್ಯತ್‌ ಯೋಜನೆಯನ್ನು ಅಮುಷ್ಪಾ ಸನಿಸಲು ಕೇಂದ್ರ 
ಸರ್ಕಾರದಿಂದ ೨೦15-16ನೇ ಸಪಾಅನಲ್ತ ಮಾರ್ಗಸೂಜಯನ್ನು 
ರೂಪಿಸಲಾಗಿರುತ್ತದೆ. ಮಾರ್ಗಸೂಚಿಯ ಪ್ರತಿಯನ್ನು ನೀಡಿದೆ. 
1) | ಅಮೃತ್‌ ಯೋಜನೆಯ 


ಅಮೃತ್‌ ನಗರಗಳ ಮ್ಯಾಪ್ಠಿ ಈ ಕೆಳಕಂಡಂತೆ ಇಪೆ. 
1. Cantonment board aಳಗೊಂಡಂತೆ ಒಂದು ಲಕ್ಷಕ್ಕಿಂತ ಹೆಚ್ಚಿನ |: 
ಸಸಂಖ್ಯೆ ಇರುವ ಎಲ್ಲಾ ಸಣರ ಮತ್ತು ಪಟ್ಟಣಗಳು. 
2. ಎಲ್ಲಾ ರಾಜ್ಯದ ರಾಜಧಾನಿ ನಗರಗಳು/ ಪಟ್ಟಣಗಳು/ ಕೇಂದ್ರಾಡಳಅತ 
ಪ್ರದೇಶಗಳು (ಕ್ರ.ಸಂ (1) ರ ವ್ಯಾಪ್ಟಿಯಲ್ಲ ಇಲ್ಲದ ನಗರಗಳು) 
3. ಕೇಂಬ್ರ ನಗರಾಭವ್ಯೃದ್ಧಿ ಮಂತ್ರಾಲಯದ ಹೃದೆಯ್‌ (HRIDAY) 
ಯೋಜನೆಯಡಿ ವರ್ಗಿಕರಿಸಲಾದೆ ಪಾರಂಪ ರಿಕ ಎಲ್ಲಾ ನಗರಗಳು 
4. 75.೦೦೦ ಜನಸಂಖ್ಯೆಗಿಂತ ಜಾಸ್ತಿ ಇರುವ 1 ಲಕ್ಷಕ್ಕಿಂತ ಕಡಿಮೆ ಜನ 
ಸಂಖ್ಯೆ ಇರುವ ಮುಖ್ಯ ಸದಿ ಪಾತ್ರದ 13 ನಗರಗಳು/ಪಣ್ಣಣಗಳಕು 


5. ಗುಡ್ಡ!ಬೆಟ್ಟ ರಾಜ್ಯಗೆಳ೦ದ, ದ್ವೀಪಗಳ೦ದಬ ಮತ್ತು ಪ್ರವಾಸಿ! 
- ತಾಣಗಜಟಂದ 10 ನಗರಗಳು: (ಪ್ರತಿರಾಜ್ಯದಿಂದ ಒಂದಕ್ಕಿಂತ 
ಹೆಚ್ಚಿಲ್ಲದಂತೆ) 


ಮೇಅನಂತೆ ಕರ್ನಾಟಕ ರಾಜ್ಯದ 1 ಲಕ್ಷಕ್ಕಿಂತ ಅಧಿಕ ಜನಸಂಖ್ಯೆ ಇರುವ 1 
ಮಹಾನಗರಪಾಆಟಕೆಗಳು, 15ರ ನಗರಸಭೆಗಳು ಮತ್ತು ಕೇಂದ್ರ ಸರ್ಕಾರದ 
HRIDAY ಯೋಜನೆಯಡಿಯಲ್ಲ ಪಾರಂಪರಿಕ ಪಣ್ಣಣವೆಂದು ವರ್ಗೀಕರಿಸಿದ 
ಬಾದಾಮಿ ಪುರಸಭೆಯು ಸೇರಿ ಹಿಟ್ಟು 27 ನಗರಗಳು ಆಯ್ಕೆಯಾಗಿದ್ದು. 
ಅವುಗಳ ವಿವರಗಳು ಈ ಕೆಳಕಂಡಂತಿವೆ. . 


ನಗರ/ಪಟ್ಟಣಗಳು 
1 ಬೆಂಗಳೂರು 2. ತುಮಕೂರು 
3. ಶಿವಮೊಗ್ಗ 4. ಭದ್ರಾವತಿ 
೮. ಚಿತ್ರದುರ್ಗ 6. ದಾವಣಗೆರೆ 
7. ಕೋಲಾರ 8.. ರಾಬರ್ಟಸನ್‌ಪೇಟಿಜ.G.F) 
೨. ಮೆಂಗೆಳೂರು 10. ಮಂಡ್ಯ 


1. ಮೈಸೂರು ” 12. ಚಿಕ್ಕಮೆಗಳೊರು 
13. ಹಾಸನ 14. ಉಡುಪಿ 

15. ಬಳ್ಳಾರಿ 16. ಹೊಸಪೇಟೆ 

17. ಚೀದರ್‌ 18. ಕಲಬುರ್ಗಿ 

19. ಗೆಂಗಾಪತಿ 2೦. ರಾಯಚೂರು 

21 ಬೆಳಗಾವಿ 2೦. ಹುಬ್ಬಳ್ಳ-ಛಾರವಾಡ 


24. ಬಾಗಲಕೋಟೆ 
26. ಬಾದಾಮಿ 


28. ವಿಜಯಪುರ 
25. ಗದಗ-ಚೆಟಗೇರಿ 
27. ರಾಣಿಬೆನ್ನೂರು 


ಅಮ್ಯತ್‌ ಅಭಿಯಾನದ ಘಟಕಗಳ ಹಿಟ್ಟು ಸಂಖ್ಯೆ: ೦8 
ನೀರು ಸರಬರಾಜು. 
೨. ಒಳಚರಂಡಿ 
3. ಮೆ ನೀರುಚರಂಡಿ. 
4. ಹಸಿರು ಜಾಗ ಮತ್ತು ಉದ್ಯಾನವನ ಅಭವೃದ್ಧಿ. 
5. ನಗರ ಸಾರಿಗೆ(ಹೋಟಬಾರುರಹಿತ) 
6. ನಗರಸ್ಪ ಸ್ಥಳೀಯ ಸಂಸ್ಥೆಗಳ ಸಾಮರ್ಥ್ಯಾಭವೃದ್ಧಿ. 
7. ನಗರ ಸುಧಾರಣಿಗಳು. 
8. ಸೆಪ್ಟೇಜ್‌ ನಿರ್ವಹಣಿ 


ಅಮ್ಯ ತ್‌ ಯೋಜನೆಯಡಿ ಆಯ್ಕೆಯಾದ ನಟ್ಟ 27 ನಗರಗಳಲ್ಪ ಹಿಟ್ಟು 


407 ಕಾಮಗಾರಿಗಳು ಕೈಗೊಂಡಿದ್ದು. 6೦" ಕಾಮಗಾರಿಗಳು ಏವಿಧ | 
ಹಂತದಲ ಪಗತಿಯಲ್ಪವೆ ಉಳದ 347 ಕಾಮಗಾರಿಗಳು 
ಪೂರ್ಣಗೊಂಡಿರುತ್ತವೆ. 


ಜಿಲ್ಲಾವಾರು ಮತ್ತು ನಗರವಾರು ಮಾಹಿತಿ ಅನುಬಂಧ-೦6 ರಲ್ತ ನೀಡಿದೆ. 


ಈ) | ರಾಜ್ಯದಲ್ಲಿ ರಾಜ್ಯದಲ್ಲಿ ಆಯ್ಕೆಗೊಂಡಿರುವ 7 ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಅಡಿಯಲ್ಲಿ ಕೈಗೊಂಡಿರುವ 
ತೆಗೆದುಕೊಂಡ 7 ಜಿಲ್ಲೆ | ಕಾಮಗಾರಿಗಳ ವಿವರಗಳನ್ನು ಅನುಬ೦ಂಧ-07 ರಲ್ಲಿ ನೀಡಿದೆ: | 
ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿಯ ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಅಭಿಯಾನದಡಿ ಆಯ್ಕೆಯಾದ ಪ್ರತಿ ನಗರಕ್ಕೆ ಕೇಂದ್ರ 
ಕಾಮಗಾರಿಗಳಾವುವು; ಸರ್ಕಾರವು ರೂ.500.00 ಕೋಟಿಗಳು .ಹಾಗೂ ರಾಜ್ಯ ಸರ್ಕಾರವು ರೂ.500.00 
ಅದಕ್ಕಾಗಿ ಮೀಸಲಿರಿಸಿದ | ಕೋಟಿಗಳಂತೆ, ಪ್ರತಿ ನಗರಕ್ಕೆ ರೂ.1000.00 ಕೋಟಿಗಳ ಅನುದಾನವನು 

> ೩ 
ಅಮದಾನವೆಷ್ಟು; ಮೀಸಲಿರಿಸಿದೆ. 
SU ಯಾವ[ ಸ್ಟಾರ್ಟ್‌ ಸಿಟಿ ಅನುದಾನ ಹಾಗೂ ಪಿಪಿಪಿ ಆಧಾರದಲ್ಲಿ ಎಲ್ಲಾ 7 
ಹಂತದಲ್ಲಿ; ನಗರಗಳಲ್ಲಿ ಅನುಷ್ಠಾನಗೊಳ್ಳುತಿರುವ ಕಾಮಗಾರಿಗಳ ಹಂತ (ಬೌತಿಕ 
(ಜಿಲ್ಲಾಬಾರು ಪ್ರಗತಿ ಈ ಕೆಳಕಂಡಂತಿದೆ; 
ವಿವರವಾದ ಮಾಹಿತಿ § ಕಾ 
ಒಟ್ಟಿ, He ಟೆಂಡರ್‌ ನಾ 
ನೀಡುವುದು) ನಗರ Fone ಪೂರ್ಣಗೊಂಡ।|ಪುಗತಿಯಲ್ಲಿರುವ ns es 
ಸಂಖಿ][ಮೊತ್ತ|ಸ೦ಖ್ಯ[ಮೊತ್ತ] ಸಂಖ್ಯೆ] ಮೊತ್ತ |ಸಂಖೈ|ಮೊತ|ಸಂಖ್ಯ[ಮೊತ 
ಬೆಳಗಾವಿ | 110 | 108 | 46 | 165 | 60 720 {1 4|[13|°0 0 
ದಾವಣಗೆರೆ 95 906 | 60 242 33 656 2 8 0 0} 
ಹುಬ್ಬಳ್ಳಿ- 
ಧಾರವಾಡ 64 1048 32 | 206 28 602 | 4 240 [ 0 
ಮಂಗಳೂರು 56 [1352 | 16 | 61 30 | 87 7 |2| 1 | 14 
ತುಮಕೂರು| 158 1277 117 548 4 729 0 0 0 0 
ಬೆಂಗಳೂರು 38 910 7 34 31 875 0 0 '0 | [ 
ಒಟ್ಟಿ 521 6501 280 1256 223 4453 17 647 1 144 
ಸಂಖ್ಯೆ: ಹಾ 67 ಸಿಎಸ್‌ಎಸ್‌ 2022 pe 


(ಹ ವರಾಜ) 


ವರ 
ನ ಸರಾ ವಧಿಸಿ ್ಥ 


ನಗರೌಬಿವದಿ ಸಜೆವರು 


ಟಿ)-3ನೇ ಹಂತದ ಯೋಜನೆ 


ಪಡುಗಡ್‌ 


2018-19 7 2019-20 | 2020-21 THAT 30-18 | NST TID-I ಟ್ಟಿ | 
; 1328.00 \- 20.46 | 13.75 2055.90 | 3423.1 
000 © 10568 | 60462 5603 
450.00 000 22901 


| | 
25.00 | 226.7% | 914A 142A | 80782 | 
' 000 0.00 1433 | 16453 5 00 i 00 ; 000 
1000.06 | DAC 400 DE 000 | 00 1 000 8 | 
20000 © 534 | 6505 | udu i | 116.35 si34 | 6501 ! 000 i 000 
21725.00 : 15335] | 1864.00 | 148307 4527.42 | 9408.00 ] 1520.81 1864.00 PETES 
; 036 056 SSS | 600 NEES 
i | ೧50 ST TT TT NEN 
131 ಶಹಾಪುರ : ನೆಗರಸಭೆ | 25000 ; 000 0.00 004.49" 120.00 | 1124.49 0.00 009 | 0449 | 12000 
4 ಯಾದಗಿರಿ [ನುರುಖಿಟಕಲ್‌ | ಹುಡೆಸಜೆ | ಗಂ 000 | 54 | 2090 563.38 | 20000 | 000 NEN | 
{| 1000.00 0.00 000 | 2404 261 | 29665 | 000 | 000 | 228 1 
| 1000.0 ೧.೧೧ 100.00 | 65073 + 120.00 0.00 | 100.00 | 650.73 1 120.00 .| 
| 125000 20000 100.00 | 4340.46 : 1244.72 5885.18 | 20000 ; 10000 | 4340.46 1 1244.63 588549 


ರ 


WU DOR - 2. 


LO pI 


Lca 1804 
Details of Grants Releases and expenditure made by Bidar and Yadgiri District ULBs during 2018- 19 to 2021 -22 uhies 14th FC ೩anರೆ 15th FC 
Grants 
Date: 09-03-2022 § OO] OOO Renlaths | 
ಮ p 
14th FC 2018-19 14th FC 2019-20 15th FC 2020-21 15th FC 2021-22 
District Name Of the ULB ನಾ ಹಾನ್‌ | 
Town Type Grants ? Grants Grants E pe nditure ran Expenditure 
f Released Expenditure ' Released | Expenditurs Released XPS Released 
ee ig 4 4 
Ws FT ನ 
Basavakalyan CMC 356.78 309.46 477.27 j 381.19 465.00 309.79 344.00 68,24 
—————— — +- -- 2 OS 
j Bidar CMC 933.08 747.71 1252.72 | 816.92 1265.00 684.36 941.00 23.29 
ks _ 5 IM 2 4 
f Bhalki TMC 206.98 105.62 276.16 78.20 275.00 40.04 205.00 6.04 
J | aE j EE 
Bidar [ Chitteguppe TMC 179.94 179.87 24014 + 177.45 222.00 175 164.00 6.80 
£ i — | + ke 
i Humnabad TMC 225.64 159,16 301.17 \ 153 92 293.00 20.00 217.00 0.00. 
in ನ್‌್‌ Re ನ್‌ ಸಾ ನ್‌್‌ 
| Aurad TP 148.00 71.38 198.11 80.38 190.00 31.65 - 140.00 0.00 
i — UB —— 
} j . | ; 157. 0.00 
L Hatllkned TMC 170.58 64.99 228.13 | 103.32 213.00 | 81.15 | 57.00 
‘ Total . 2218.00 1638.21 2973.70 | 1791.38 2923.00 1184.75 2168.00 104.37 - 
4 
| | Beemerayanaguci | NAC 0.00 0.00 1200 i 00% 1420 | 0.00 104.00 009 | 
‘| Gurumatkal TMC 113.32 7233 150.09 125.76 150.00 114,09 111,00 0.00 
4 EN SS SS 
Kekkera p 227.0% 137.55 170,00 1.68 
Kembhavi 176.10 
Yadglr J SSS NSS NS ಠ್‌ 
Shanepure 358.21 i 306.00 358.00 312.99 267.00 77.61 
| Ghorapura 309.94 273.15 415,24 [ 381,03 411.00 312,74 307.00 46.23 
| ee ; ್ಣ | 
Yacgir CMC 380,88 283.28 48528 1 46030 493.00 332.83 388,00 46.36 | 
| ¥ ene es RN ಾಾ. _ 
| Hunasagi TR 0.00 000 000 i: 000 0.00 0.00 173.00 13.00 
A 
SRA Total 1384.00 112842 / 188014 1 1622. 8 1983.00 1324.24 1629.00 224.06 
ದ ಹಬ ಯಾಗಾದಿ ಲಾ ಅ pm ml rn ದ ರದ: ಇಪ ರಂ 


- ಮುದಂ - p 
Mapa L— 
AL AMRUT Works Details 
Amount in crore 
- TT 
R Physical 
SL.Na Sector Project Name No.of Appraised progress | Expenditure Status of 
projects cost K work 
in % 
Civ: Belgavi 
Water 7 
1 Supply Improvement of Water Supply System 1 17.22 100 15.7 completed 
+ i— 1 
Work i 
? Sewerage |improvements to sewerage systems 1 158.04 37 50.32 Orkin 
_ | . | progress 
Improvement to shivaji garden at SPM | 
3 Parks p 8 1 0.50 100 0.5 completed 
| RE UN SN SN | SS 
4 Parks 1 1 120 100 1.33 completed 
5 Parks Improvement to hanuman nagar Belagavi 1 2.30 100 1.84 completed 
Grand Total of Belgavi= 5 179.26 1, 69.69 
Wate § ork in 
Ig Water | 11.62 Work in 
y I progress 


| 


| Sewcrige | i compleied 
j 
8 Sewerage }Providing UGD {Additional Grants) 1 Work in 
OS SS SU ll. ಮ _ propress 
| 7] | I —] 
Development of Children frmdly park a 
9 Parks evelopment of Children frindly park at 1 0.30 100 0.88 completed 
Raghavendra Colony 
SE _ ಲ - 
Devel + 0f park, pla d ope 
10 Parks | SPNEN: ೦ Par, povgrounc open 0.73 100 0.58 | completed | 
theatre 
ark with chit ing equipments a 
11 Parks Park with children playing equipments at 1 0.61 100 0.56 completed 
Raghavendra colony 2nd stage 
ಲ RE lL eh 
| Grand Total of Bellary= 6 | 18068 157.74 
3jcity: Vijiayapura 
pe 
i i K 
12 Water Continuous Pressurized Water Supply 1 2131 100 20.25 completed 
Supply jtwith storage and distribution 
Water | i K Work in 
13 Water Supply (Additional Grant) 1 156 84 142.08 KN 
Supply || KS J _ K progress 
“1 Parks improvement of Park near Matlikarjun M 948 100 0.43 completed 
Ashram 
4 _. K _ 1 _ 
15 Parks Development of Park at Anand Nagar L 1 100 0.43 completed 
16 Parks Park with children friendly components 1 0.44 100 043 completed 
in KHB colony, Solhapur Road 
] SOS 
17 Parks Development of Park at Adarsh Nagar. 1 0.43 100 ೧.42 completod 


ನ 
Amount in crore 


| Kel aE T 
Physical ' 
No.of JA ised p Status of 
S.No Sector Project Name wi pps progress | Expenditure | 
projects cost KN work 
in % ಫಿ 
irk with children friendly compone 
18 parks pak with children friendly components y 039 100 0.39 congtclid 
Behind BLDEA Engg. 4 
ಪಿ, ಸ %y Ha | Se 
19 Parks Park wih chiidren-tiendycomponenis 1 1.54 100 1.54 -| completed 
in Teachers colony. 
Grand Total of Bijapur=| 8 181.02 165.97 
ajCity: Davangere NR SRSA NN 
Water Re & T Po Work in 
20 | 24/7 water supply under AMRLI 1 1/514 1 28 64.26 oe 
EA ESUBB SY EES NM CS ER 
po pa Development of park in Chikkamani R 0.47 100 041 | completed 
22 g 1 0.53 100 0.46 completed 
mill in wa $ 
Dove 
23 Parks pool 
} ward 
ಸೆ vclopinent of park in RS 37 of 
24 Parks Develop 5 4 LR ಗ 1° 0.02 100 0.86 completed 
{ Shaninur village ward no 30 
K| RNS NSE A - 
Deveicpment of park in Rs No 37 of 
25 Park ¢ 1 0.93 100 0.75 completed 
ಸ Shamanur village in Ward no 30. ಸ § 
[ ಥೆ ಹ ಫೆ Ce 
26 Parks Development ni Dange park in KT nagar 1 0.61 100 0.48 compictec 
ರ ಬ _ — pr ಓ 
cevelooment of Kunduwada lake 
27 pie Deve loomepkot-Kehc Wades 3 0.25 100 0.23 | completed 
premises ೪ 
He (dk ee mk mmm decd 
Improvement Of park at Ward No 39, y 
28 Parks | PNEMEN RS 1 0.13 100 0.13 | completed 
13th cross, Anjaneya Badavane 
Improvement of park at Ward No 38, | 
29 parks PON ಮ 1 0.13- | 200 0.13 | completed 
2 p Near Vicdyanagar Bus-stop 
[- i - Grand Total of Davangere =| 10 | 179.96 68.32 
S)City: Hubli-Dharwad RR 
T ಃ em ಮ -— — ee 
30 Sewerage fProviding sewerage system to twin cities 1 156.00. 100 146.04 completed 
31 PR [Providing UGD facilities to Hub - las A eg ದ KE 
24 ape 
| 8 [oparwad (HSC) . 75 10 | 13.88 completed 
ke; 
32 Parks {improvement of Kolikere lake at Dharwad 1 2.03 67 0.75 Work in 
progress 
Ne aii 1 - 
33 Parks Improvement of Kelgeri lake at Dharwad 1 2.4 100 2.24 coniplcted 
Grand Total of HDMC = 4 176.16 162.91 / 


ಕ 


Amount in crore 


F ಹ. 
p Physical ] 
Sl.No Sector Project Name Hoof Appraised progress | Expenditure aso! 
projects cost work 
in % 
6)City: Kalburgi ವ ಜಾ WN Wy | 
Water [Providing 4th Stage UGD scheme (Phase- 
34 NE ¥ scheme (Pst | 4 {| 1568 | 100 | 156.09 | completed 
SUPP FR [is £ et 
improvements to water supply works 
35 | sewerage | OMENS tO Ww pp 1 1236 | 100 1230 | completed 
Development of children friendly park at 
56 Parks f 1 p SREP V4 0.75 100 0.84 completed 
A Akkamahadevi nagar 
oR NC ENS RS EN SOE LER 
37 Parks Development of Park at Swastik nagar 1 0.9 100 0.91 completed 
Ks K Development “of Park at Revanna SAVE SE ES SE 
38 Parks K k 0.37 31 
Siddoshwar £ ಸ ಸಂರ _ ಫತೆ SORE 
Re) I ್ಸ PE pe & ಬ Ml 
p Development of children pak a | 
39 Parks EL; k p 1 0.58 100 0.58 | completed 
Mansabdar colony, 
ESSN (PER 
100 0 49 completed 
171.52 
——— 
ಸ ಅ Me Ree 
cq Work in 
y “Rejuvination of sewer system and 
4? | Sewerage | Se 1 | 5550 | 100 55,5 | completed 
nissing link wy 
he A: fo ccna nem 
Laying sewer network, intermediate RN 
i F | ; Rp R K: Work in 
43 Sew pumping, station, rising main and other pl 55.30 30 15.36 
be progress 
allied works 
Hs N | —- 
| 44 Sewerage RElivihaton of Sewer system and 1 36.21 13 2.55 Work in 
missing tink works in Zone -7 progress 
I ime Kunjathbai rth KHB 
45 parks mprovement of Kunjathbail nort 1 0.56 100 013 completed 
Colony Park 
1 
46 Parks |improvement of Regent Park at Surathkal 1 0.13 100 0.1 completed 
47 Parks Development of Kardri Park 1 0.09 100 0.55 RE 
[7 { 0 {pa £ lle ck iy —} 
48 bl SCENE BES RGU 1 1.06 100 1.06 | completed 
L Katipalls | 
stor Construction of storm wate drain 
m 
1, Ward -7 tdya West - Development of 
AC 1 3.66 100 3.66 completed 
ಗ Water Hosabettu drain- 325 M ಗನ P 
Drain 2. Ward -6 ldya East - Development of 1 
J EEN Kr —- | ಈ 
Grand Total of Mangalore = | 9 185.02 106.25 | 


Amount In crore 


9)City: Shivmogga 


5 p Physicat 
f No.of J|Appraised K Status of 
Sl.No Sector Project Name progress | Expenditure 
ಸ $ projects cost H work 
in % 
8)city: Mysore "| 
) MBR & Rehabilitation of existing 
50 _ el reservoirs & other works at CSR premises 25.88 100 26.64 completed 
uppiy 
ದ Water [Water Supply Facility | improvement i in ಸ 90 3125 Work in 
Supply [Mysore WN progress 
Wate Construction of pump house at Hongalli A 
೧2 k y ಹ PASS a 1.25% 100 1.12 completed 
I ದ 1] ie | 
a Ik | Worki 
53 Water Improvements to bu 44 8.56 in 
§ Supply [systems PO _| _ _ progr 
54 Sewerage |UGD works in Mysore 18.37 
ACN FN Vproposed green snace ath K SAREE ES 
55 paiks. PSPC BEEN PACE completed 
sharada | 
Developmer 
56 Parks comoletod 
bisa RSS 
57 Parks complete \ 
5 Parks pronosed gran COM 


K Replacement of existing old pip - 
59 Water A acumen of exi ting 0) pipo 38.41 100 40.23 completed 
Supply  jlines, pumping machinaries 
60 Sewerage 52.44 100 51.38 completed. 
of STP: ind rehabi i 1 
ಮಿ ತಾ ಭಾ: Rs WS RR REE - 
2 Providing UGD facilities to Shivamopga 
1 Sewerage 7.82 100 6.24 mplete 
& al: city (Additional Grant) " ್ಯ completed 
al A) SNES 
improvements to UGD schema ta 
62 | Seworage |Shivamogga city-Road restoration and 2.32 100 1.45 completed 
Trenchless works urder AMRUT 
ನಿ Fu ಹ koe cnn nf cum 
A Developmen of park rwer bank in Ward 
63 Parks } fp3 ne 0.38 100 0.33 completed 
Na. 33 
್ಸ Devciopment of Sharadhamma Layout 
64 Parks FS 0.33 100 0.32 completed 
park 
Bit EO SN A sd ES Ne 
65 plik Development of park adjacent tu | 0.32 0 ದ 
overhcad tank in Malleshwara Nagar. - ೫ 100 ಲ completed. 
ps ಡಿ ಮ ಕ ಮ್ನ EU ಬ] 
ನ ಸ Development of Gopalagowda Extension 
66 Parks 0.21 100 0.2 completed 


in ‘F' Block park 


EN 


“ 


ಕ Amount in crore 


No.of |Appraised [pyc | Status of 
Sl.No Sector Project Name § Pp progress | Expenditure ೪5 0 
- projects cost in work 


K Development of Surya tayout and P&T 
67 Parks ಗಗ ಈ ಟಗ್ಭತಿ ಭಲ ವಗ 1 063 | 100 0.62 | completed 
Layout park 


- _. RK I _— | 


Devetopment of Gopala gouda extension 


68 Parks 
"A" block park {adjacent to KRIDL Office) i 


1 0.21 100 0.18 comploted 


NN Parl Devciopment of Gopalagowda Extension 1 025 00 023 4 
KE APES . # ae: 
[ in ‘A’ Block opp Arun House ’ 2 } completed 


—— _—! AE _— le — RS el 


andra Na 


vel 


100 031 completed 


Development of 


a nagara 


Park adjacent 10 somanna House” 


1 0.47 100 completed 
3 Storm ] 12 | 100 A 
Water Oral 472; ) 4.71 completed 
Storr TESnstroction of storm watcs [| CO 
| pl 100 577 completed 


rain from 


py Oe RO _. _. — 
Package - 3 Construction cf storm water 
_ Storm drain from _ | Work in 
76 | K K H 1 7.74 £5 3.64 
Water Drain|1. Gophi Shcety koppa tank cana} cuivort propress 
2. Ashok Nagar to Thunga River | 
Storm Package - 4 Construction of SWD from 1 
1 
77 1. KSRTC Busstand to RML Nagara 3 1.90 100 1.55 completed 


Water Drain pe RN A K 
2. Milligatta to RML & Chainlink Fencing 


4 


Package -S Consiruction of storm water 


Stor 
78 orm drain from 1 100 3.18] completed 
Water Drain . 


1. Kere Durgamma to Thunga River 3.59 | _ OO 
Package - 6 Construction of storm water . "1 
drain from . 
Storm Work in 
7 . a Nursing home {0 Masidhi 1 5.86 80 3.62 
9 Water Drain 1. Usha Nursing home to Masidh 5 progress 


2. Basavakcndra to Gandhi Nagara Main 


SN [Package 7 Construction of storm water TT 
a0 | Om drain trom | 1 aa0 | 100.1 398 | completed 
Water Drain|l. Sagara Main road to Gopala Mzin Road | 


2. Sagara Main road to Mahindra 


Package - 8 Construction of storm water 71 
81 Storm [drain from 1 271 100 2.78 completed 
Water Drain] 1. spubha Mangala to Govt Hospital | 
- | [Package 5 Construction of storm water K _ 
೧2 Storm drain from 1 3.18 100 3.12 completed 


Water DEIN] 3 Bommanakatte Main Drain” . 


Amount in crore 


7 
No.of JAppraised | YS! Status of 
0.0 raise ಎ atu ೧1 
Sl.No Sector Project Name _ pp: progress | Expenditure 
projects cost _ work 
in% 
1 T 7 
] Package - 19 Construction of storm 
83 | SOM J ster drain from i 16.59 | 100 9.73 | completed 
- 2r Drain 
Storm ater drain from - 
94 | FS om 1 113 | 100 107 | complcicd 
Water Drainil. Janaui enterprises to honnali highway > 
icemill to honnali highway & | OO | NN SS _ 
ge - 12 Construction of storm 
Stora water drain from N pe 
§6 ; 1 2. 1.7 completed 
© Wate Brain. fail road Le alanga road 06 100 comploted 
2. RMIC yard to Puttara] caval mandira 
OO 1-13 Construction 01 storm water 
RE drain from 1 2.58 100 2.4 completed 
1. Rajendra r 
OS A 
p 217 100 2.28 } completed 
8 NS SS —— oS 
Grand Total of Shivmoga 29 K I i 153.23 
imp ovements 10 Wator Su ply Scheme | 
Wate - R A - 
8 SE [ro Tumakuru Cy under AMRUT 1 30.2 100 29.28 | compicted 
Supply 
್‌ U of wate: $ 
1 | NS 
90 1 


improvements To Under Ground - A 
91 ra - 1 39,13 100 36.73 completed 
Sewerage Drainage in Tumakur City Under Amurt Competes 
mi No IW 
Development of Purks in Ward No-32 
92 Parks [ " " 1 0.60 100 0.57 | compieted 
Jayanapar East 
ಲ Re _ 4 
62 parks Devciopment of Parks in Ward No 11 at 1 0.88 100 0.90 loted 
93 K . _ complete 
2 Near BESCOM power Station - compiotod 
_ ಲ SN _. ] eS _ + {1 
in Ward No-08 at 
C4 Parks olony, Thilsk Park police station 1 0.27 100 0.29 completed 
backside. 

EN ಲ SS mdm elm 
95 Parks Development af Parks in Ward No-03 3 092 100 » | 
95 4 .92 1 ೧ 

O0p OC barglow 0.8 completed 
AOR Providing & installing Outdoor Gymset | 
96 Parks 1 0.13 100 0.13 completed 


RO dl. 


for Darks in Ward Nc 


2, 11&04 


» 


PN 


Amount in crore 


೭ ವ r— 
Physical 
No.of iA i t 
Sl.No | Sector Project Name " Rprosed progress | Expenditure Status.of 
projects cost W work 
in % 
Development of Parks in Ward No-34 at 
97 Parks Bunnimara park Mydale Road in 3 0.33 100 0.38 completed 
Tumakuru City 
RE Rp NSS ಹ IMS HS 
J Development of Parks in Ward No-30 in 
48 Parks A AN 1 0.42 100 0.40 completed 
Sapthagiri extension in Tumakuru Cily 
ee a ee eS A Re SEN —] 
lopment of Dasappa garden park in 
99 Pais yy pps k i 0.31 100 0,25 completed 
in Tumakuru. 
PN of park in Kuvempunagar 
100 f We 1 034 | 100 033 | completed 
[SRS ಮ 
10) Parks 
[eee 
Parks 
103 Parks 
Storm ಇ ಪಿಗರೆ 
104 | Water Protection to vuiNherable reaches In 1 1.04 100 1.14 cornpleted 
| Drain Bh nkari., 
4 [NT 4 ies GS oe £: Mo poe en SN ne 
Storm [Providing covering slab desiiting and 
105 Water Protection to valunrabe reaches InG.CR 1 1.04 100 1.18 completed 
Drain colony 
ಗ್‌ {storm warer drain and | AN 
106 Water io from sewerage 1 1.40 100 1.77 completod 
Drain t to bhecmasandra tank 
ಮ A F 
Storm [Construction of storm water drain and 
107 Water, improvement to ncps police station Lo 5% 1 | 223 100 2.31 completed 
Drain |puram \ 
ಜು ks k R' 
108 ; Urban JUnghien ippiement 4 entry point to i 527 100 043 complated 
rransport |Tumakuru tom NHA inTumokuru Cily. 
SRN | Soe ನ್‌ 
109 Urban Junction improvement at Cail tax circlc in 1 024 100 0.27 completed 
Transport jTumakuru City, | 
ಮ ici 
110 Urban Junction imarovement at Sri Siddartha 1 0.44 100 030 completed 
Transport fnstitute in Tumakuru City. 
Urban _ We d 
111 Urban Road Safety Audit 1 0.92 100 0.50 complete 
| Transport | | 
Development of cycle track and foot 
ಸ ¥ ARE ric 
112 Urban path from Sri Shivokuma swamij circlc to 1 061 100 081 completed 
Transport {DC ‘office along Bangalore - Honnavar 


road via Amanikere lake inTumakury Cty. [_ 


SE Sn ರ SEES ಫ್‌ Amount in Crore 
Physical p 
h No.0f {Appraised Ne N Status of 
SI.No Sector Project Name H progress | Expeaditure 
projects cost ಮ work 
in % 
' Development of cycle track and fovt 
an 
113 path from Call tax circle to Maratu; lake 1 2.36 100 2.73 completed 
Transport {. RNS ವ 
circle via Siddartha Institute 
(3 Construction of path on the Gotcet rood § 
Wan batawadi 80fer road and 
K 5 5 2 p 
114 Trafisoolt road dhe road 1 1.85 100 1.13 completed 
conneclung Nalanda convent rosd and | 
i Ur Consiruction of Footpath from Planet 
Urba } K ತ | 
ON x max in kenigal road lo ring rood is 1 1.25 100 1.31 CAMpiGt 
Transporl ೫ 4 
Tumakuru city 
ls Devcianmont of Footpath from 
ie 7 [hetcihalh main road to C anecting road 1 0.20 300 0.20 completed 
Transport |. 
in Joyenukir 
| 1 1.08 in) completed | 
lf city ) 
| Foot path from Kajeana house io 
113 Kyathsandra police station en both < 1 0.54 100 0.15 romnieec 
| } 1 1 
01 80 feet road. 
Urban | ; 
UES ¥ | 00 ೧52 1 
i | I 
ಹ lS ಸ _ : ಸಪ ವ RN ನ 
i Consiruction of Cycie Track from KEB 
Uda p p ಸ - 
120 i ನ office to DC office via Amanikere in 1 0.4] 100 057 [es 
Transport |}. | ಸ 
Tumakuru city. 
— — - ~~ dl 
Urban junction 4 
121 ; : Js 1 0.78 100 0.39 | conipleted 
Transport vement in Tumakuru city. 
a LL y ದ RE FS ಪ Ei | w 
| [Gevelopment of footpath in Shertihalli 
Urb main road from Maruthinagar te Ring 
ran RN 
122 road in Temakuru. & Development of 1 0.76 100 | 0.73 completed 
footpath from NH road to Siddaganga 
Mait (upto Railway gate} in Tumakury. 
KE Deveiopment of foapath in Devaruj Urs y 
1233 | * ! : 1 0.15 100 
fransport |road in Tumakurt, i 
l ಭತ ES ) 
Grand Total of Tumkur = 36 179,557 
11)City: Bagalkote ಸಂತತ | 
Water Providing Continuous Pressurized water Wi i 
124 Gls ಲ 1 ೨8.8 60 34.86 OK 
Supply . Supply scheme for otd town ¥ progress 
RE SE EE Rl hl 
125 WS to Bagalokote (additions! Allocations}, il 10.2 100 2.32 completed 


n>» 


Amount in crore 


17th at OHT Vidyagiri. 


p - ] — 
Physical 
No.of |Apprai Status of 
Sl.No Sector Project Name ¥ 4 pRraised progress | Expenditure ತ 
projects cost k work 
in% 
Providing Water Suppiy to Biluru Guru 
Water 2 - p ye 4] Work in 
126 Basava & Rajcev Gandhi Colony (savings) 1 8.63 82 6.94 
Supply - progress 
127 Swerage Providing and laying sewer network HSC 1 A 100 11.09 completed 
128 Swerage Providing UGD scheme to Bagaulkote i 2.13 100 | 1.83 completed | 
ಯ: T Fe _ ವ; 3 ಹ! A ವ , ಮಾ 
Providing Under Ground Dromage Work i 
WOK In 
129 System to Bilwru GuruBosavo Colony 1 4.88 67 2.99 y ಸ 
_ & A progress 
{sovings) Ai 
( Construction of storm water drain from > 
Storm ಭನ 
. Melliperi towers to chawan ; 
130 Water > 4 ವ A _ p 1 0.82 100 0.99 completed 
_ Hospitatl9Shant nagar cross) and Railway 
pra station 10 shakti talkies cross under 2015- 
ಹ struction of SW fron Syndicate | ಮು 
131 BS | 1 0.46 :00 0.59 
to Shailaja Hospital, 
ಭಲ / ln 
ion of SWD from Ol¢ 305 stand _ £ | 
i232 Wate ಸ _ i i097 100 Lely 
} H y Station. 
Drain 
fos LS RES eR ನ TE NE EE de 
| Storm | 
2 Construction of SWD fron Daddennavar | p 
133 Water f ಗ 1 1.17 100 1.4 completed 
F Hospital To Shanti childrens hospital. 
Drain 
Storin 5 p 4 | 
Construction of SWD from melligeri 
i336 | water k | 0.64 100 
complex to chawan hospital cross. 
Drain | p NP cS, || 
' Construction of Compound wall and 
135 Parks Imporvement of Garden near KHB colony 1 0.೩ 100 0.46 completed 
Sikkeri cross. ) 
J ರ 
Proposed Grecn space bctween 16th and 
136 Parks 0p. 2 y p " ದ Ri 1 0.26 100 0.31 compteted 
17th road at Hanuman temple Vidyagiri, 
} ¥ 
137 Parks | 1 0.26 100 0.41 completed 
Sikkeri. § ee AR ~— 
56ರ an Space asav Naga 
138 Parks propo: py Gr6$ Tope AL SETA NaES 1 0.28 100 0.29 completed 
Vidyapiri beside of Bagalk.ot road. 
ಬ ಹಯ ಖೇ TE el 
139 Parks [೯9ಗಂತೇರೆ ಅರ ಸರಸದ 1 0.25 100 0.26 completed 
45th sector near Nilnayak house 
| ರವಾನೆ Wh ಖಃ REL 
jac. |. parks I PTCPoSed Greenspace layout 1 0.22 100 0.26 | completed 
Siddivinayak temple Vidyagiri. 
[್‌ Ig 
" [Pro 2ar Mallikarjun 
ar cpaks. | CR0sed Greenspace nea Malika 1 0.19 100 023 | completed 
ps temple vidyagiri 
5 tween 161 c 
5 Bais Proposed green space between 16th and M 02 | 100 022 completed 


-- ಲಾ - ದ ದ ರಜದ ರಾಖಾ ಬ ನಾ - ರಾರ ಾನಾನವ್ನಹ ನಾವಾ 
Physical p 
No. Appraised tat. f 
S.No Sector Project Name ಲಂ ಧನಿಕ progress | Expenditure ನೀತ 
projects cost ¥ work 
in% 
143 Parks Sector Navnagar, completed 
144 Parks Sector -16 Navanaagar, completed 
145 Parks |Vidyagiri 6th cross, completed 
146 Parks Nagarasabhe Park completed 
Kee + 
147 Parks Forest garden at Shanti nagar completed 
l F Construction of Footpathwork fram 
Urban A np R 
1 0.88 100 0.95 completed 
pi 0.59 100 0.64 completed 
Wi ‘—— —k- ರಿ 
tion Junction 
p oment- specific i» Pecestration I 0.31 150 0.17 
| Wransport 
t 
;- FE Se SS mp ಮ 
| i : Footpath Improvemenl on 4 
151 Station Road(railway station to 1 1.2% 100 13 complcted 
{ Basveswar circle) 
ರ 1} 072 100 
j 
0 Tye 9 SSA: ಹುಸ ಮ ಮಿ ಯ SS RE Pe (Fs ES SN ಷು nd 
Urban Pockage-5: Footpath improvement From 
8 ES } 08 100 046 | completed 
Transport {Syndicate bank to Axis bank road 
Grand Total of Bagalkote =| 30 111.15 [ 79.6 
12)City: Bhadravathi } 
Rehabilitation of existing Old pipe line, 
Water . WTP, Replacement of pumping 4 C೬ 78 4971 Work'in 
ಧ್ಯ pt NE ವ 4 3 [s #5, 
Supply machineries, Providing additional storage k progress 
RN reservoirs, Connecting main & § ee RE 
' Water WS to Bhadravathi (Additional » 4 
155 A 1 12.02 100 9.07 conpletod 
[| Sunpy [attocations) 
A UGD Facility in Bhadravati for i iio 100 ಸನ್‌ TN 
5h | Sewerag ್ಸ 1.01 . 9.27 N: ; 
“ [Sewarege and Septage Management § ್ಕ completo 
Providing UGD facility to additional 
157 areas, Construction of STP and 1 5.24 100 4.15 completed 


“ [Rehabilitation of existing STP 


p 


Amount in crore 


Physical 

i No.of A ised Stat f 

S1LNo Sector Project Name iy PRrae progress | Expenditure pis 
projects cost work 
in% 
I 
Storm Construction of storm water drain from 

158 Water [golden jublee colony visk quarters to 1 1.02 100 1.01 completed 


Drain |bhandarahalli Stp 


ol 


Storm 

Improvement of stofm waler drain in ಬ p 
159 Water | ನ 1 34.17 100 32.98 completed 
bhadravathi city limit k 


| Drain eT ಬರ EN 
160 Parks 100 0.47 completed 
161 Parks 100 0.42 completed 


town {ward 


improvements of green apace and purks 
162 | Pats | AO BREAD WN 1 2.19 100 sas | completed 
in ward no.28, Gandhi Park new tuvn ೨ 


completed 


EN 


Devctopiment of NT 


completed 
{ 


rk New town 


progress 


Grand Total of Bhadravathi = 139.18 
SEES SS RS CN] RR I 
Peoviding UCL Scheme i pS 57.7% 71 40.01 
SS fe, L- 3 proBres 
Providing UGD Scheme to Bidar Cit | 
$s fy 1 98.88 100 98.14 completed 
Zone 
ಸಿ K ; § ER 
Providing UGD works in Bidar Zone-3 Work i 
168 | Sewerage 8 ks Bidar Zo 1 17.12 a0 7.35 Oe 
& Zonc-1 leftout areas Savings progress 


A | 


De t of Park at Mhetre Jayout 
SR 1 0.81 100 0.77 | completed 
park, ward no 23, | 


Se 


| 


EF 4 6 
i364) aks Sulcsr Theater: Wi No: $09 -ond 1 0.73 100 0.55 | completed 


Development of Park in Nandi Colony 
opp. LIC office in W. No- 20 Bidar City 


171 parks Development of Park at Vishveshwarai 8 07 100 0.65 completed 


park, ward No 27; 


N } Work in 
472 parks Development of Park at New aacharsh ಸ 63 pe 0.13 Wor 
colony park progress 
ಲೆ EN 4 
; ಐ 
ipods: | Pevelopmentor Fark at park@ had 1 0.4 100 0.37 | completed 


colony ward No 25 


Grand Total of Bidar=| A 


Amount in crore 


Physicaf 
” No.of |Apprai te f 
Sl.No Sector Project Name 9-೦ ppraised progress | Expenditure Status 0 
projects cost N work 
in % 
i _ 
: Chikamags Oo 
, roposat for Wa ipely compo 
174 Water [Chickamapatluru {savings amount} 4 100 0.1 completed 
Suppiy 
SE _— _ SO WE 
Improvement of Water Supply Scheme 
K Water KN Work in 
175 to Chickamagaturu 1 104.54 95 104.57 
Supply -f progress 
mm on SN hk J 
Storm _ 
Construction at SWD Halenahaili to > K 
17b Water PRS We 1 2. 100 2.41 compieted 
Basovanahalli ke 
_ Drain _ WN SN 
Storm ; ; 
Construction of SWD Basovanahalh lake K 
177 Water } Wa 1 3.36 100 3 completed 
_ to Kote kere 
ore Dain ಲ el _ 1 ER 
Storm A 
N 37 drain Jyothi _ K 
178 Water 1 0.32 100 03 complitod 
ol Drain 
179 
dl RE 
| i Storm _ ¥ WD from K 
[00] V iron aver SoM KN , 
186 Water K R N ಕ್‌ - 1 0.5 100 0.46 completed 
mil co Rasavenahalli kere 
[_ _ Drain ಮ pO AO OS SSS 
Develoymen: of Parks in Kalyana nupara § 
181 Parks OH ' ತಗ ಗ್ರೇ 31 0.67 100 0.63 | completed 
park 
d ಮ hn ಮ 
Work in 
Parks 90 0.63 H 
progress 
A -. SS 
Daveionme 
183 Parks , 0.5 100 0.45 completed 
{hostel 
7 Development Of Parks in / WS oT ರ 
184 Parks 1. KHB Colony 4th Phase Behind Fire 1 042 100 0.75 completed 
Station 
11 118.51 
15)City: Chitradurga oT OO _ NN § 
Water Augmentation 0° water sunply scheme to 
Waler A A N 3 7 
185 Supply Chitradurga city V V Sapar as source(For 1 33.5193 100 32.75 completed 
PPY [pv 2015-16) 
Water Augmentation of water supply scheme to Work in 
186 Supply Chitradurga city Shanti Sagar {For FY 1 66.4 53 44.64 
poly 2016-17) progress 
RS W 1 RS 
187 improvement of LIGD for Chitradurga City 1 b.58 100 5.06 completed 


Amount in crore 


Betapgeri city 


Physical 
St.No Sector Project Name No:of Appraised progress | Expenditure Status of 
ನನೆ projects cost work 
in % 
ಛ್‌ Proposed storm water drain from 
188 | Ramakrishna ashrama to IUDP 1 4.60 100 4.33 completed 
Water Drain F 
saraswathipuram 1st cross INDENT6IO58 
Se Proposcd Strom Water Drain from 
Storn 
189 |, . |Chandravalli bridge to holslakere main 1 281 100 2.45 completed 
Water Drain Ee 
d iNDENT6I052 
Storm Consu uction of storm walter dain Irom 
190 p 2.12 100 2.11 completed 
Water Drain iKSRTC layout to onakeobav cle 4: 
ಸ Proposed storm water dram irom 
161 Storm Ya pl 4.19 100 3.96 completed 
Water Drain] K i ರ 
INDENT 
Storm  |Proposed Strom Water | 
pe ve 1 334 100 1.11 completed 
Water Drain|ollice to market yard 5 
Proposed storm water drain froin 
133 Cresent school to join NH 4 3nd KMRP 1 2.99 100 2.91 completed 
fish babanna house to NH4 
LO . Adepotio safc 100 1.86 
Water Drain 
INDENTESOS 
Sc Nr = PR SS ETE 
Development of park at war 31 
195 A 1 047 | 100 041 | completed 
Housing Board colony L Kj 
‘ard no 35 HUDF 
195 bb 1 0.48 100 0.48 | completed 
vel »nt of park ut ward no 25 
287) patie, PSE lSpRent ol pork tad Ng 1 0.75 100 0.75 | completed 
UDP Layout 5th cross -11th cross} ಸ 
ಫಿ i DevelppmEnto! park at RajendraNagara ) 0.47 100 9.46 completed 
Perk werd no 34 
Rae pe Ry ಯ ಸ }. BS ಮ್‌ ಈ el 
ment of park at Ward No -1 
199 | Parks entorpaikat Wargo st 1 0.72 100 0.71 | completed 
on pumphouse 
] Grand Total of Chitradurga=| 15 ] 128.77 ] 104.31 
16)City: Gadag-Betigeri- 
r i ly Facilit 
306 Wate Improving Water Supp y Facility at 1 3 100 3 completed 
Supply jGadag-Betigeri {Additional Grant} 
- Providi stage UGD scheme 10 Gadag- ಸ i | 
201 | Scweroge | ing HB stage UGD scheme 10 S985] | 1553 | 200 | 15139 | complied 


WK § Amount in crore 
ಸ ವ ಸ — § W ಲ 7 ye ಟೆ 
Physical 
No.of 1A ರೆ Stat. t 
S.No Secor’ Project Name y ಭ್ಯ pre progress | Expenditure ತೀಟ 
projects cost Pa work 
| in 
!- \ 4 i + 
3 Providing UGD facilities to Gadag city t ' 
202 | Sewerage | OE S'S EY 1 1.97 100 13 completed 
{Missing links} 
s Construction of storm water drain from 7] 
a Work in 
203 Water ಭತ fy SN 1 9.25 86 7.41 
\ 1. Behind commerce collage | progress 
Drain il to Ron road 
204 15: 
205 0.48 100 0.48 completed 
206 0.27 100 0.27 completed 


208 0.42 100 completed 
ವಮನ ವ ER Ey 
Development of park in Narasapura ( A 
209 barks NEAR pe IBN 1 0.29 100 029 | completed 
Nekara Colony ward no5 
§ ಗ b.. 
110 Parks Devdlopment of Burbure plot ward no 28 1 0.34 100 0.34 completed 
Devciapment of park near Arunodaya p | 
21 | Porks p A oY 1 0.3) 100 037 | completed 
schcol ward no 33 
Development of park in Radhakrishna 
212 Parks as ್ಕ y ol 0.38 100 0.38 completed 
nagar ward no 33 | | 
pi Development of Neelamma Ashrama at 
23 | Fake ಫ ; ; 1 035 100 035, | completed 
ward no 35 ¢ 
ne ls SENN Me Vl So NEN el ಸ: 
Development of Park 
214 Parks Bhawan connected to ¥ 1 0.40 100 0.39 completed 
ward no 33 
Devclopment of park near Vijayanagara 
215 Parks ಸ ql; 0.418 1 0.4 [ 
ನ್‌ ಸ High School ward no 22 00 p Sop, ಕರ 
R Development of park near City 
216 Parks Municipality in Haiakeri Mutt Road in 1 0.17 100 0.05 complctod 
ward no 29 


Amount In crore 


No.of Appraised Physical Status of 
Ks raise 
S.No Sector Project Name ge pe progress | Expenditure 
projects cost C work 
in% 
Package 1. improvement of Footpath, 
ನ Urban : and parking Between bhoom ; y 
217 y port reddy circle 10 including im provement of 1 38 00 ಘಿ COREG 
facilities at HK patil Circle & 
A (SS ME ST TT RE SE 
Improvement Public Trasport Facilitics- 
Urban Bus Shelters and Improvement of 
218 y ; } Ce l p Co 1 2.19 100 3.4 completcd 
iransport JPedostrian facitities and NMT Facilities at 
4 intersctions | 
Grand Total of Gadag-Betegeri = 19 188.87 177.23 
17)City: Gangavathi 
prod ing MS,DI Feeder Pipe | 1/5 a ke 
2 Nalor visting WTP, 
219 ್ಳ Kl JD 100 compleic:d 
NE ht 
H 
i | 3564 | 100 29.74 | completed | 
Providing UGD scheme to Sangavati city y 
ರ ಯ § | ಸ Y 1 14.13 100 12.92 completed 
(Additional Grant} 
ber — ee —— bh me ಲ ಮಾ mh ನ —— he 
[kas p pT 
viding sewer network in Janthkal roud 
232 SUG 1 1.47 100 155 {completed 
- in ward ೧0.28 {Additional Grant) 
Storm  [Conswuction of Major Drain 
223 Water Wishwabharathi Schoo! to Durugamma 1 2.00 100 1.99 
Drain Nala, SBH Bank to Shive Talkies 
W p IQ 4 W' Er 
Storm A i 
Construction of Drain Work at Ny § | Work in 
224 Water 1 10.52, 40 3.01 
g Durgaemma nala progress 
- Drain 1 _ 1 
Storm A R A 
onstru 4 wl 814 /ater Dra 
225 HS Constr tin of RCC stoi ater Drain i ಸ 100 151 corned 
- In Prashanth nagar 
{Drain ತಿ y 
Storm [cons | 
22 K 1 0.79 100 0.7 compieted 
5 Water ip Janthakal 
RB oY i RS NENT SSN } WR 
AL Construct f RCC Storm water Drain in 
227 { water | ಬ K 1 4,69 100 458 | completed 
Kk Children Park 
Drain ದ ig oe) SR) 
Development of children friendly parks 
228 Parks at Jayanagar, Near Kuvempu nagar 15-16 1 0.34 100 0.33 conipleted 
Kivompu Layout : ಜ್ಯ 
far Development of Garden at Jayanagar § 035 100 02 chiicted 
2nd in Gengavathi ¢ 


ರ ರಾ Amount in crore] 
__ _ UU _ Hed 
Physical 
. No.of Appraised _ . Status of 
SLNo Sector Project Name A ppraise progress | Expenditure “3 
projects cost WW work 
in% 
1 — _ 4} _ 
KN Development of Child oo 
230 ೨ K 1 0,52 100 0.49 complied 
No 31 mahabsleshwar layout 
Development of Childern park @ § 
131 " Pp K p 1 0.40 100 0.38 complet 
Anjaneya Badavanc 
32 Proposed green space © teachers colony 1 0.38 100 0.37 completed 
NS NS + pe —— a S| 
1 0.2C 
ce @ Indira nagar 1 0.18 completed 
rom Bus stand 
K N } 1.305 100 1.31 conpirtod 
H 1kin Court Rd) pe 
[ | 
_ [OS |. - SS A NN -.- 
: 1 
; 1 17% At 


provemaes fron Gandhi 


2 Kempli byposs junction 


parking on NALA covering 


across at2 ions 
€ross NALA at 2 locations 1 071 100 83 K 
id Gandhi Chowk 
_ PN SS dl 
Urban Construction of Foothpath from Gandhi 
240 - 1 9 100 81 y leted 
Transport |Circle to Mahavcer Circle. . 0.3೨ 0 mp 
MS ಮ . LL ಸ ಮ 
Grand Total of Gangavathi = 22 110.2 89.6 
1B)City Hasan - 
IN Water | _ Work in 
241 K | Water Supply Scheme Lo Hassan city 1 114.68 33 110.07 
Supply [. A _ WN progress 
A bution 
242} ussan CMC A , on ಸ 
Supply n Hassan CMC 1 23.23 100 19.06 completed 
43 1 0.4 100 0.43 completed 


prea 
p No.of JA i . Stat f 
S\.No Sector Project Name 4 ppraised progress | Expenditure ತ 
projects cost ೨ work 
in % 
p i 1 
improvements in KHD colony 
244 Parks channapatan nera new bus stand, ward 1 0.25 100 0.33 compleled 
no 34 
at of Green svace & park; 
245 Parks arks ward 1 0.14 100 0.14 completed 
0,14,16 & 27h Parks} 
he improvements in Hunasinakert park, p 
246 | Parks pI SEE 1 0.18 100 022 | completed 
wardೆ ೧೪ 27 
improvements in M Hosakoappalu park 
i Ks Ed 3 0.57 100 061 | completed 
iGevamma temple word no 30 
I ostel ward no 1 0.16 100 
i 112 . \ 
SN ie | ನ Pe NE 
Grand Total of Hassan 139.61 131.01 
: Hospete RO WN § ಸ 
H ಸಟ | Water 31 Suppiy Sy | | £083 f 41 i } Work i 
Hosapete City under AMRUT Scheme. | x progt ess 
Providing Under Ground Drainage § 
pI Sewerage 1 } K 1 38.75. 100 52.69 compictad 
£ System to Hosapete City under AMRUT, ph 
_ ಮ i + ES ೧ ನ 
Consiwuction of Sewerage and Septage Work ip 
251 | Sewerage | MOEA AEE 1 15.64 34 2.87 
Syerem (Additional Grant} progress 
pe Construction of Storm Water Drain near ; 
m p 
252 . {Raitra bhavan to HUDA office Hosapete 1 1.71 100 1.56 completed 
\Iwator Drain. - 
City K 
pM Construction of Storm Water Drain feom 
torm ಣ 
23 W N Drdi Valmiki Circle to HLC canal Sandur 1 0,52 100 0.48 compluted 
Water Drain 
ನ p road\Hosapete City. 
hi —T ಟೆ / - _ i 
r struct f m Water Drain fr 
254 Storrn Con ruction of Storm 2 r Drain from 1 0.16 100 0.16 completed 
water Drain |Ukkadkeri area Hosapete City. 
i k —] 


Amount in crore 


p f Physical 
f No.of Appraised ಲ Status of 
S.No Sector Project Name Np progress { Expenditure 
projects cost % work 
in % 
Construction af Strom wator Drain 7 7 | 1 
RaghavendraTemple Jagatikatteraya Area ೨ 3 4 
255 aghavendraTemple Jagaltikatteraya Area 1 2.50 100 25 completed 
‘0 Meer Alam Tatkies,Malligi Hotel, x 
Ranwes. lakweland near Bala talkies | PN 
Construction of Strom Water Drain From 
256 Wo ..|Don Bosco School to Raghavendra 1 1.98 100 1.28 completed 
ater Ura ps 
temple in Hosapete city 
257 3 completed 
Development of children park at RAIN 
Pe i L 1 0.85 100 0.85 {completed 
NAGAR _ 
Development of children park at 4 
Re! ಇ i 1 100 | 0.62 completed 
Fhoolban } 
ವ ರ ಹ ಬಿಲದ NT [ 1 Ee -l 
; 
| | 
f 2; i 106 SE ಸ 
gh ಸನ ಸ si 7 ಇ ಕ್‌ f Macca pe iG 
Mom wa 1 90} 17 | 
adi Circle 1 j f 
Foot path improvements from ¥. 
EE 1 3.35 100 2.60 completed 
Kunakadasa circle to Valmiki Circle [ p ] 
ಇ Urban Provision of dedicated bicycle fane from Work in 
26 |_ } ನ kg 1 0.55 42 0.12 
Transport |Kanakadasa Circie to Udyog petro! purnp progress 
Grand Total of Hospet = 15 \ 110.99 
ನ Ed 3 lr wr pe ಪಿತ ಮ ಮ 4 ey 


4 


NECN NNT UE ESTE Amount in crore 
Physical 
No.of [A ised Stat: f 
S\.No Sector Project Name Had Pr progress | Expenditure ಫಿ 
ಧ projects cost - work 
in % 
zl 
20)City: Kolar ನ CORES ES EN | 
Water v vw S ly S 
264 er PARP } 852 | 100 7.87 | completed 
Supply (City ನ No 4 Wp 
£ Water ಗ ನ Work in 
265 WS to Kolar [Additional Allccatians} 1 9,5 75 9.2 4 
EE SANS SS ಬಾ E PETE: 
Providing Comprehensive UGD Scheme ರ Work in 
266 | Sewerage ES 1 £839 | 80 55.08 
to Kolar city. propre 
Providing and laying of 610mm dia j 
| - meter MS encasing pipe along with | 
267 | Sewerage 4 kg 94 14 y Ak 0.45 100 0,48 completed 
allied works by Horizontal Direction 
Drilling (HDD) method crossing 
Storm |lmprovement of construction of storin 
Water water drain from statium to KSRTE bus 1 0.26 100 0.3 completed 
‘ Drain {stand ; 
| er ದ Ce ೭ | ee NN ಸ 
Construction of SWD Keelukote Janatha p 5.32 $6 28 Work in 
colony to | progre 
| I | 
! | | I 
ಭ್ಯ Construction of SWD at Stadium to via 
SOM J SRIC Bus Stand to fehamth 
K us tang to ahamthanagara p Ks 
S20] alc: SS, NS } 303 | 100 2.35 | completed 
| 0 Rajokaluve Kolar CMC mits unde | 
| OM [ArARUT Schenie kt | 
ಯದಿ A A SONS EE 8 ES ಪ್‌ 
Contruction of SWD Karanjikatte 
Storm thd - i is ) 
RNAS HDUrA Ma "03 CEAPRA NOUSE ಬ 
234 Water JSS Man OSes ERD sd 3.07 | 100 2.87 | completed 
ಗನ Shanthi Nagara Rajo Kaluve Kolar CMC 
fan limits under AMRUT Scheme” 
Storm Construction of SWD Sultan 
272 Water [Tippasandra to via Railway track Kotor 1 2.5 100 2.28 completed 
Drain CMC limits under AMRUT Scheme 
Storm Construction of SWD. RTO office R | Work in 
273 Water JRajakaluve to railway station road Kolar 1 2.96 60 2,37 broepes 
Drain CMC limits under AMRUT Scheme i 
Cigris Construction of SWD New extension OA 
inivasa tight 
po Water Srimiva ಔಂwರೆಸ house to Doom light f 221 100 1.99 completed 
K circle & Railway track Kolar CMC limits, 
Dai [jnder AMRUT Scheme pu 


Amount in crore 


Physical 


Drain 


AMRUT S 


ke No.of JA ised Stat f 
SHLNo Sector Project Name ೦.೦ Ppraise progress | Expenditure 31US 0 
projects cost K work 
in % 
Storm [Construction of SWD Shahidnagara to via 
275 Water |Chamundinagara to Tekal road Kolar i 1.85 90 1.21 
Drain CMC limits under AMRUT Scheme 
Storm Construction ೨ 3 rip A 
road via  Bhovi olony [) 
276 Wafer . . F! 1.03 100 0.98 completed 
D h athnagara Raja kaluve Kolar CMC > ಗಲ 
7a . ಮ 7 
AM nis under AMRUT scheme 
Storm [Construction of SW Kectukote CHT to 
277 Wator  JRaikway track Koiar CMC timits uncler 3 0.29 100 0.98 
Drain AMRUT Scheme 
Storm Kol 
ya to Kolarar 
j Water US 1 | [NSE 10 0.06 
| r CMC limits unocr A | l | 
Drain | 
- ಲ f A SS 
Ce Cost uction of SWD Ranemathanagara 
Storm j Rail wack to Srini 
road Railway track to Srinivasapura ೨ 
Water 1 2.87 100 2,32 completed 
N circic both side. Kolar CMC limits under . k 
“ain I | 
| i Drain (AMRUT Scheme > | i I 
SS SS SS LL ಲ 
K Constraction of SWD Harohalli and 
SOM fp oudeshwari Nanda Gokel 
| howdosiwari nagara, Nanda Goka - 
280 | water [OO £ Wa 1 177 | 100 1.23 
Drai School to NH road Kolar CMC limits 
TA [under AMRUT Scheme 
— + Ru ನ —-- — ಮಾ. 
Storm Construction of SWD Noor Nagaia to 
281 Water PWD Quatros via to Srinivasapura circle 1 0.32 100 0.1 omplered 
Drain [Kolar CMC limits under AMRUT Scheme 
Storm Construction of SWD from Railway track 
282 Water [to Rahamatuilanagar Raj Kaluve Kolar 1 3.42 100 3.28 completed 
Drain CMC limits under AMRUT Scheme 
ಮ ಲ ಲ 8 _ _ 
Storm Construction of SWD at Kodikannuru to 
283 Water |Manigatta road Kotlar CMC fimits under 1 3.86 100 3.29 completed 
Drain AMRUT Scheme 
——— _- SN MO _ —— 
Storm ion of SWD at Chokko 
71 Water  jCenvention hall Kolar CMC fimits under 1 - 0.43 100 0.46 


pt 


Amount in crore 


3ppa park 


| Deveiopinent 
Layout park 


| KR Physical 
No.of [Appraised _ Status of 
Sl.No Sector Project Name _ progress | Expenditure 
projects cost ಮ work 
in % 
—— “r 
Storm Construction of SWD at Manjunatha 
285 Water house to Rahamathuila nagar Rujakaluve 1 0.61 100 0.57 completed | 
Drain Kolar CMC limits under AMRUT Scheme 
__ ON ES ಲ 
Storm [Construction of SWD at KM Prakash 
Water House to Fxisti ain at Railway rack 1 0.37 100 0.13 completed 
Drain Koiar CMC limits under AMRUT Scheme 
\ f 
| SN A ES SS _ 
lopment t Fark at N 
287 | Parks Wa 9 } 1 085 | 100 036 | completed 
- njanpa water works area. 
space layout at K 
_ Pace you t } 100 4 


Development of Park at Dharma nagar 100 0.04 | completed 
| | Pronossd Paik ward no 3 Kote mec | SN 
293 Parks Kacteshwara punip house be 100 0.47 compietoci 
Kolar ln 
294 Parks Proposed park layout in CMC Office 1 0.2 100 0.18 completed 
{ Joremises Kolar Oo R | _ _ 
295 Parks Proposed Park Layout at Eyregowda 1 0.49 100 0.41 completed 
| nagar BEML, Kolar _ If 
226 Parks Proposed park layout at ward nn. 1 1.14 100 1.12 completed 
Yamaoka Layotit 
-~ - PN 
P ್ಧ ark layout at ward ME 
297 Parks roposed Park layout at ward no 1 1.57 100 1.52 completed 
| 15 jayanagar, Kolar 
298 Parks Proposed Park layout at ward n0.28, 1 0.29 100 0.21 completed 
siddeshwar temple Kolar § _ _ 
56 Urban [Construction of Two Foot over Bridges 1 04 pS 0 Work in 
” Transport |near KSRTC Gus stand and MB Road. ' progress 
| . _ el | 
| Grand Total of Kolar =| 36 |132.08 109.0 
21}City: Mandya 
k _ y- ] 
360 Water 3rd Stage Water Supply Scheme To |” pt 113.46 98 117.00 Work in 
Supply [Mandya City Under AMRUT progress 
L _ 


Amount in crore 


AMRUT Saving Amount 


p Physical 
No. A S f 
Sl.No Sector Project Name Kl of persised progress | Expenditure tatuso. 
projects cost Fl work 
in % 
Ree NE + 
al Walter Water Supply to Mandya (Additional 
501 K PY } 1 9.02 100 7.50 | completed 
Supply Allocations} 
Remodelling and Rejuvenation of Under 
502 Sewcrage es p 1 6.57 100 4.99 le 
¥ ಕ Ground Drainage System to Aland Ks ೪ಂಗಾರ ಆರೆ 
| B REE ಸ 
Providing USD facilities to Mandya city R ) 
i Al 8.04 100 8.23 completed 
ly 
NS EE SE A NE ME SS SN, 
Development of Sudhir Park in Svarna 
30-1 Parks sandraand.jodi park in Kuvempu nagar 1 0.36 100 0.36 completed 
Mandya CMC. limit 
vans 
Park, Batu 
i 305 Parks hamunde 1- 0.27 100 025 completed 
j Rea SN \ ಮಸಿ ನನದರ ವಮನ ಯ ಲಿದೆ ಬಿ] 
306 Parks 1 0,37 100 0.39 completed 
2 PN Ne le A 
Providing & Fixing Opci | 
Equipments At 8h 
2೧7 Parks, k, Sudder Park | 1 037 100 0.37 coinplered 1 
j yP. uri Ganapa f 
I 
Venks iyappa Park & 
Providing & Fixing Chitdern Playing 
M bark Equipments At Bhalabhavan Park, Jodi | 23 166 $2 | ಸ 
| ನಿ ಪಣ Park, Sudder Park, Shivanajappa Park, ; 4 ಸ Opiate 
1 
i anapathi Temple Fark, 
Bhalabhavan Park, Jocli park, Suddaer Park 
309 Parks |, Skivanajappa Park Venkatagiriyappa 1 0.13 100 0.12 complcted 
Park Park in Cme Mandya Limit. 
pS 4 + _ 
Grand Total of Mandya = 10 138.81 | 139.44 
ಜಾ 40 We Me eS ಹ 
22)City: Raichur | 
ಸ r 
Water |Inprovcment water supply scheme to 
310 SL 1 5426 | 100 47.06 | compioted 
Supply {Raichur city under AMRUT 
J ಮ ESE A ಬ 
Naras zone with 5.5 MLD 
311 | Sewerage [STP & Hosur Zone in Raichur city under 1 93.20 100 34.13 
AMRUT 
— a ETE oe t MSCS + WE 
Providing UGD scheme for Raichur ci 
312 | Sewerage 0 ng SDscheng Jor Rajchuc tity 1 15.46 100 13.2 completed 
5 (Additional grant) 
ಕ್‌ Ci Pam ್ಸ 7 Ri y ನ i ನ್‌್‌ 
Providing UGD works in Eklaspur, 
“ihat and missing finks fl ard k Work i 
sil sae Ashkihat and 0 fy ks in Wort p 06 ವ 473 ork in 
“ine. 13 to 22 Raichur City under progress 


Amount In crore 


No.of [Appraised Physical Status of 
SI.No Sector Project Name N Pp progress | Expenditure ಬೋ 
projects cost work 
4 in% § 
lL * + 
Ouvelopment of park with Children 
314 Parks friendly components - Mehboob Gulshan 2 0.67 100 0.67 completed 
Park. 
Development of park with Children I 
315 Parks friendly components - Devoru Colony 1 0.86 100 0.86 completed | 
Park. 
SR ಪಾ, RR el J, ES 
ನ ) Devciooment of Park With Children 4 
315 Parks se A 1 0.29 100 0.28 completed 
Friendly Component: Savitri Colony Park 
_ i Children 
417 Parks .30 10 mpleted 
[ SHAT Layout 1 0.30 0 0.27 completed 
ನ Na ಸ್ಯ NN EE RES NEL SE | 
Developaisnt Childs er 
318 | Parks | ಗ 1 025 100 024 | completed 
Friendly har Nagar 
i j | 
ged ನಿ ¥ ಹ | A + SN EE 
2 Developme f ii ark 
328 | Pats [oe " Fa 1 030 100 025 | complctvd 
320 parks Developmen of chiiders park in Kalyani j 0.50 100 ೧49 completed 
{nagar 
ಹ ii 175.15 ] 152.23 
23)City:Ranebennur 6 
Warr Construction of Works and Services for 
321 4 p | Operation and Management of 24 x7 1 96.36 100 96.49 completed 
u 
PRY Water Supply System 
Wator F p y 
Sool Restoration of Gangajala Doddakere lake 1 19.87 100 19.87 completed 
¢ 3 K 
Development of Park R.S No.7 &76 K 
323 Parks ಘರ ky phcatol he | 2೫ $4 1 0.49 100 0.48 completed 
Gourishankar nagar in ward no 31 
Development of Green space and 
32% Parks hark @ ward no31 ishwar Nagar, 1 0.23 100 0.22 completed 
Magod road 
Fatt KR 4 £ 4 3 ನ 
325 Parks Development of Green space and Parks 1 0.21 100 0.21 completed 
@ ward no 29 Maruti nagar 
326 Parks 1 0.21 . 100 0.21 completed 
Development of Green space and 


park @ ward no 30 Kanakadas Nagar, 


Amount in crore 


No.of [appraised | YS Status of 
10.0 alse: ಗ atus o! 
Sl.No Sector Project Name Ms 04 progress | Expenditure N 
projects cost in% work 
[I ಬ 


Development of Green space and 
327 Parks {park @ ward no 28 Maruti nagar in 1 0.22 100 0.22 
R.S.No.311 (park No-1) 


Development of Green space and 
328 Parks park @ ward no 31 Gourishankar 1 0.71 100 0.19 . [.completed 


Nagar 


PERRET POA at SS ES lh dh uk 


Development of Green space and 
park @ ward no 31 Ishwar Nagar 


330 Parks 1 0.20 100 0.18 compicted 
Devclopmens of Green space and 
Paths park @ ward nu 24 Banashankari 1 | 021 100 021. | comp 


tat of Ranebennur = 


POSSESS ಮೊ ಮ | 


Water Providing Water Supply Scheme i0 Work in 


332 PT 1 53.72 62 31.64 p 
Supply  |Roberisonvet (KGF) City, progress 
| | mp ತ ake 
14.09 compieied 
pi 1 3 
Prodi UGD Scheme 10 Robertsonpet { p 40.40 100 3428 completed 
KGF) City. 
Providing USD Scheme toW.No- 26 K 
3 Sewerage ಸ 1 ಸಿ22 100 2.4 compicted 
ETE obertsonpet { KGF) City. pi 
ಸಾವೆ ಸ PE pe eS aR ey SS 0 SS ಲ ರ 
g Providing SMILD MBBR Sewerage po p ಗ Work in 
236 } 1 5.61 75 3.61. 
lreatment pant, . progress 
~ 4. pc ~] 
lopment of Paikat M K 
337 Parks | | Ne xd 1 0.28 100 0.24 coinpieted 
Lourdhunagar, Robertsonpel.CMC KGF. y 
Ss Me ST 
a park Devclopment of Park at i lk Ci A R 
Re) 5 R R RS JE % (s LA Nmplcte 
shamnagar,Robensonpet, CMC KGF. s - CRMpietCd 
3 ವ ಧನವ ಮಸಿ ನಂಗೆ ಸ NS SR RN EE 
Improvement of Park at Opposite Flour 
339 Park ) 100 mole 
rks MIN,ST Bloc J: 0.19 102 0.17 completed 
340 0.17 100 0.15 completed 


Development of Park ot 
3-11 Parks Champion eefs,M-Block, 1 0.29 107 0.24 completed 
Robertsonpet, CMC KGF. 


Amount in crore 


No.of |A sed Physical i ' 
p 0.0 raise F Status 0 
SLNo Sector Project Name § PP progress | Expenditure 
2 projects. cost. A work 
in % 
Construction of Conpound walls 
grils walk path with green spacé at Work in 
342 | Parks NE ರ 1 055 92 0.44 
Marricd Quarters ArcaChampionreef ಸ progress 
k, CMC.KGF 
Improvement of Park at Buflens Band k pe ು , 
343 Dorks py is ಾ 1 0.26 100 0.23 completed 
‘lane, Ward No.7 


Development of Park st School of Mines, 3 : 
Parks | f p 4 ) 1 0.4} 100 ೧.38 completed 
Robertsonpet, CHC KG. 


ks § __ W OE SEN 8 SR 
inprovement of Park at Opposite RTO 
345 Parks Offi ar New Oriental Lang, Ward 1 0.21 100 0.18 completed 


ly SRSA i. ot Park near ವ k 1 a 
346 Parks f 1 
le ರ ನ ಮ ಸ 
Storm oi MND 
Mater shokriag , 1 js AN i00 | a6 3 
Drain KGF CAC limits under AMRUT scheme 
me mmm ae nn RL) ce pc CR 
Storm Construction of SWD from Hendry's 2nd | 
344 Water linc to Hendry's Main Bridge, Ward 1 0.29 100 0.44 


Drain No.6,CMC Robertsonpet, KGF. 


Storm Construction of SWD from Ashoknapar 
34: Water Bridge to Muncshwara Temple, Ward | 1 2.49 100 2.08 compleiad 


Drain [Mo 19,CMC Robertsonpet, KGF. 


Storm Construction of SWD from Gangamma 
0.3 100 0.00 conipleted 


[ 


Water Temple to 3¢d Cross, Swarnanapar, Ward 
Drain No.22,CMC Robertsonpet,KGF. 


es ನ NE NE pl: 


Storm Construction of SWD from Swarnanagar 
381 Water Pump Mouse ~arnanagar Lake, Ward 1 0.34 100 0.38 completed 
Drain Nu.22,CMC Robertsonpet,KGF. 


SE RE _. —d 


Storm [Construction of SWD from North Gilberts 
202 Water tc Susaipalyam Main Bridge, Ward 1 1.32 100 1.33 completed 
Drain Ni.8,CMC Robertsonpet,KGF. 


PEG Construction of SWD from Nandydurg § 
R Club P. I Va ಸ 
353} water: JCS tO wala EEtrolounk Ward: No.7.& 1 397 | 100 331 | completed 
Drain Jwala Petrotbunk to Ashoknagar 
rai _ 


Bridee.Ward No.17,CMC - L 


Amount in crore 


No.of JAppraised Physical Status of 
0.೦ 
S{.No Sector Project Name ¥ pps progress | Expenditure ds 
projects cost Ka work 
in % 
Construction of SWD from Electric 
Storm ನ N . y EE 
Colony to Malayati Lane, Ward No.17& 
ಣಿ ಜ್ಜ ot 
ಸಸ Wales ST Block bridge to Jwala Petrolbunk, 1, J 40 ತೀನಿ completed 
Dram [Ambedkar Road, Ward No 15,CMC 
| Storm [Construction of SWD fromBMRoad, || 7 p 7] § 
35 Wator  [Sumathinagar to Gowthannagar 2nd 1 1.1% 100 0.77 
Drain |Stage, Ward No.31,CMC ip 
Store ‘Construction of SWD from Subbarao ಸ: 
356 + Water |[HOuseto Pipsline Road, Nachapall Ward 1 2.34 100 228 | coniptered 
Brain No.29.Kun mma Teniple Pipeline 
ಆ oad to Samanch Mosaic Tile Ws ಲ ಟೂ ಮಾ ಹ 
Construction of SWD from MG Market 
Storm Dodd: to Bowrilalnet Drain, Ward No.23 
37 & Bovurilaipet Bridge to 1 3.99 100 3.80 
Oorgaurnpet. Ward No.19,CMC 
A Robertson; | 
368 100 0.72 
100 1.36 ij 
pe Constructi n & Improvement of footpath 3 i] £8 Work in 
hi | Wl , ಮ pj 1. [RO [1 
i t rom Peichaid road to Rajkumar Circle 
RR REN ESE: + ಮಾ My <4 Serer 
t Construction & Improvement of footpath 4 Work in. 
361 [ಮ PE hl 3 0.61 60 0.24 
from Geetha road to Rajkumar Circle progiiss 
ಕ ್‌ 1 OER RN US 
4 Uiban Construction & Improvement of footpath § Work in 
SS AE A Sls 1 0.72 10 0.00 " 
Transport [from Suvarnanagar to Rajkumar Circle progross 
Urban Construction & Improvement of footpath ಸ _ H 
363 ph RSS 1 0.65 85 0.45 
frorn Andersonpet Lo Gilburt Circle 
EES RE ಗ ನ - WS K 
from Surajmull Circle to Gandhi Circle & 
_ Construction of Bus Shelters @ Oorgaum - Work in 
364 J NS a i 1 0.35 80 0.13 
Railway Station{2 No.), Swarna Circie{l progress 
No.) & Construction of High Raised 
Pedestrian crossing along Footpath @ 


Amount in crore 


No.of JAppraised Physical | Status of 
& atu 
Sl.No Sector Project Name PRiSHE progress | Expenditure N 
projects cost F work 
| in% 
ಹ T t 
ಸ Urban Construction & Im ement of footpath 
365 Hl ! A i PLONE ಖಿ 2 pat J 1.56 100 1.23 completed 
Transport {trom Saldana Circle to KSRTC Depot. 
Grand Total of Robertsonpet = 111.77 
2s)Ciry: Udupi | Bo ೫ RE A 
ವ Water k _ ಹಟ Work in 
206 $೪ Balk water supply imp ovement J: 119.52 60 77.28 ‘ 
Supply H progress 
| Walter Wor 
367 ್ಯ 4x7 wate: Supply 1 12.01 $87 7.18 
Supply g ; ils progress 
evelopment of Park at SUbromanya £ NN Sa N 
parks {CS RUNES 1 031 | 100 031 | complexed 
Napara. 
ES esl Lo ವ ನ 
Parks Development af Bhujanga Park-l [| 0.41 100 0.29 completed 
1 
im { 
\ Parks i 0.2 100 0.13 
£ ಜು als ಹ lh ake ee 
Children Equipment and Open gym 
Parks Jecuipmen Subramanya and Bujanpa 1 0.16 100 0.16 completed 


Ed) 


26}City: Badami 


park 


“ Grand Total of Udupi 


Drain 


Vegetable market in Badami 


Watcr istribut; ety, p ಸಜನ £ 
372 distribution network and house service 1 849 100 836 completod 
Supply [connections to uncovered arca at 
I. __[Badamirown” under AMRLIT scheme. K ATS UNE 
Providing UGD network in uncovered 
373 area with HSC and rehabilitation of 1 15.00 100 15.28 completed 
existing sewer $ 
alll ವ y ikea! | 
374 Swerage |UGD scheme 10 Badami 1 | 7.80 100 | 7.31 completed 
storm [Construction of RCC Drain at Teepu 
276 Water {Nagar from sabarapadi Daraga to Bus Js 0.42 100 0.49 compieted 
Drain stand Division No :1 of Badami Town(Ch 
ಮ 0240 8 | I | 
Or Constructi f Storm Water Drain from 
onstruction O orm y ral 
316 ‘ | . 1 0.74 100 0.72 completed 
ಗ Water Dr.Ambedkar Bhavan. To Existing Drain ¥ 
Drain [at pacami ಕ _ __ 
Storm | 
; i [ ran at R 
377 Water Construction of Storm water drain 2 1 0.36 100 036 completed 


Amoum in crore 


pe Pa ಯ ¥ 
Physical 
.of [Apprai 5 
Sl.No Sector Project Name Naso pptaiied progress | Expenditure stato 
projects cost in % work 
orm [Construction of Storm water drain from 
378 Water behind Pulikeshi schoo! to Ramadurga 1 1.02 100 1.01 completed 
Drain road nala in Badami y 
ನ SN Sr ) Pe Be 
Improvement of House area Park at | 
379 Parks Anand Nagar Park+Tippu Nagar+Guled 1 0.21 100 0.21 completed 
Lakavva Park at Badanmi 
I Proposed Green space fayout at 
1. Garden Colony Badami 
380 Parks % R 1 0.36 100 0.39 completed 
ಸಟ 2. Laxmi Garden Vidyanagar Badami MRS 
3. Chalukya Nagar Badarni 
| Urban Footpath, Pedestrain refugee & Parking 
| "bar 
| 381 p 5 ‘Improvement from KvG Bank to 1 0.73 100 | 0.72 completed 
ransport 
Kl Basavoshwar Circle in Badami 
1 
ಹಂ ರ ಅಲೆತ ವಹಲ oe ವ ER RY 
Grand Total of Badami 10 35.13 34.85 
RT NT Ee cn Ba EES ali Se 
BAMBI ES 
Syotorayanapure work {110 villages) 
Wate idi ಷೆ ifitie js Wi j 
382 ater Providing Water Supply facifities to 1 177.22 99 193.19 ork in 
Supply Byatarayanapura zone area under 110 progress 
| villages of BBM | 
H SE EN 418 PR ಪಿ ಮ 
Wat Providi 1d layi Water Pipeline 
383 Aer [Providing and aying Clear Water Pipe in 4 4512 100 50.41 completed 
, Supply from GKVK Reservoir to HBR Reservoir 
Shum Development component & ; | 
Wate fer tion of V S 
384 er mprementationof Watersupplh- 1 1489 | 100 | -1461 | completed 
Supply facilities to balance Sfums (91Nos) in 
Core area of Bangalore | 
Work of Providing Sewerage System to 
385 UD extended-areasof erstwhile R.R Nagar & 1 54.64 | 100 57.85 completed 
Kengeri TMC areas under AMRUT 
Work of Providing Trunk Sewer from 
386 UGD Ranganatha Cotony to V-Valley 1 46,28 100 56,48 completed 
Treatment Plant, ) 
EAE RS WN NE NS | KE W 1 


po 


Amount in crore 


Physical 
No.of i Stat f 
SI.No Sector Project Name kid p Appraised progress | Expenditure ವ 
projects | ‘cost work 
in % 
k i-— 
Construction of 10MLD Capacity Seware K 
387 uso VEE EEE 1979 | 100 22.99 [completed 
Treatment Piant a1 Hulimavu 
ee ಪ ಮಿ 4. 
Construction uf LD Capacity SCwage 
368 AED SNS 1 1327 | 10 | 1328 | completed 
tesiment Plat at Sarakki 
384 UGD 100 5297 complete 
Construction of Pump House at 
200 LGD Koramangala Sports Complex and Laving § 3857 9 3834 Work in 
of rising main from Sports. Complex lo K progress 
&C Valley Treatment Plant - Rising Main 
USD LATS completed 
Ha Construction of gh Capacity Sew | Ud 
| Treatment Plant at Chikka Begur 
ಸ ಧ್‌ KC ನ ಸ RRS SAE ಲ ತಾ ನ್‌ 
Construction of Pump House AL 
Koramangala Sports Complex aud Liying 
393 UG of ri in from Sports Complex to K 1 60.70 100 11.68 completed 
“atment Plant -1SPS with 
u allied works ' H 
A er dl ST EE 
Package - S4A Environmental ACLion 
394: | AdGo | ಹ 1 95.32 | 100 98.9 | completed 
plan 
ph KF es _ oT Workin 
295 uGo Package - 54B | 92.59 96 78,88 
- | progress 
336 UGD Package - S4C 1 85.79 K| 100 91.11 completed 
L ನ್‌ 
Package - S4D 
i) ¥rishabhavathy Valley 
3 ನ p - % ke Work in 
397 UGD ii) Kethmaranahalli and 1 85.54 92 29.63 
E . ) progress 
Arkavathi Valley § 
iii Kathriguppe Valley 
Development of Green Spaces and Parks 7] 
to Nehru Block Park, BDA Officers 
398 Parks ಸ್ಯ 1 2.06 100 1.72 complicted 
*  Jauarters, Ward-115, Vannarpet, B&C i ॥ 
lock, East Zone. 
+ mi 
Development of Green Spaces and Parks 
to Poorha Pragyana Layout 29th Main 
399 Parks  JRoad, 37 and 38 cross road Uttarahalli 1 2.04 100 2.02 completed 
Park, Ward-184, Uttarahalli, 
Bommanahalli Zone. 


Amount in crore 


cag | PPYSiCal 
S.No Sector Project Name Ngot Appraised progress | Expenditure Status oF 
projects cost ೫ work 
§ in% 
} 2 _ ¥ + — 
Development of Green Spaces and Parks 
400 Parks to Andrahalli Lake Park, Ward-40, i 2.40 100 2.38 completed 
Doddabidarekallu, R.R.Nagar Zone. 
- Development of Green Spaces and Parks 
401 Parks to Vin Field Layout Main Road Park, 1 2.24 100 2.23 completed 
Ward-5 Jakkur, Yelahanka Zone 
[§ pe es ಪ EL ಯ EES PS Ks 
; Development of Green Spaces and Parks I 
402 Parks to Bhirathi Park, Ward-54 Hood, 1 1.59 100 1.59 completed 
Mahadevpura Zone. 
Development of Green Spaces and Parks Work i 
403 Parks to Mallasandra Gutte Park, Ward-13 1 2.35 10 [ 8 Ks 
Maltasandra, Dasarahalli Zone. prog | 
KE ಮ NE Hes ಹಿ EE ORES PE EN PEN 
| 
Development of Green Spaces and Parks ಫ 
404; Parks to Mestri Layout park, Koramangala 1 2.35 | 100 2.32 completed 
Ward No.151, South Zone 
ಲ ps E ಭು SS TNS ಸ he i 
Development of Green Spates and Parks y ) 
405 Parks to Gundu Thopu Park{Bhirathi), Ward No- 1 0.95 100 0.94 completed 
54 - | j 
ಆಜ್‌ Fs ನ ee] TEA pt A | 
Development of Green Spaces and Parks 
4086 Parks to Mahadev Banakar Park, Ward No. 108, 1 1.28 100 1.21 | completed 
West Zone ' 
PRS ಲ | EEE. ಹವನ 
Development of Green Spaces and Parks ; 
407 Parks to Kanakadasa Park, Govindarajanagar- 1 2.50 100 2.5 completed 
Ward No,104, West Zone. 
Grand Total of Bangalore =| 26 939.18 991.25 
Total= 407 |4912.62 4227.90 
ವ ಖಾ ನ ಸಿ ್‌ Wl 3 Kr NE ಟಿ L 


Bidar AMIRUT Works 


pS 
K Amount In coe 
hoot | SHC | Tender ‘¥ Ga | physical _ 
Sl.No Sector Project Name poles approved | Awarded | Approved | progress | progress [7 ee 3 U8 Share 
cost incr cost cost in % cr rete 4801 
_ | ] GolGok released 
1 | sewerage | | 9829 98.29 100 98.14 
} WERE City undue ALARA ? - 4 
Se ET _ 
Providing UGD Scheme to 
2 Sewerage [Bidar City in zone-3 under 57.79 58.62 57.79 75 40.06 
AMRUT ನ 
lis SE oN ಕ ME |... 11081 | 3449 
NO wens ws | 
Zeid yy } 
3 Sewerage jiefiout 3reas wm Midas © 17.71 17.71 17.71 [ 7.35 4 
under AMRIT Saving ) 
AWD 
ಎ We I wae ae ಫಿ 
1 
Total of Sewerage = 173.79 185.18 173.79 148.55 1 | 
ಬುದ p ಮಾ ನಾ eT 
Development of Childrens | I | | 
3 Parks |Fark near Gulzar Theater {i 08 0.73 0.73 100 0.55 
and park in Nandi Colony ಸ 
ES NE EE ಭಾ ಖಿ ws p ಸದಿ | 
H H H ; 
Deve J ark ® 
a pag: PEE BEMS OU DRC 1 0.50 04 0.4 100 037 
haa colony Linder AMRLIT | 
- Le EE ಸ p gl hl 
5 Parks HN bp 1 0.85 0.81 0.81 100 07 1 
yap ak "4 ! ! As 137 
l 1 1 H 
ts A 3 SR £ ಸ 
Devrlonmon at Par 1 
6 Parks Now aadharsh colony 1 0.35 0.34 0.34 42 0.13 
Wider AMRUT 
RO NE SEE ಕ ಯ - A 
Development of ಮ 
7 Parks Vishveshwaral park, Under 1 0.70 0.73 0.7 100 0.65 
AMRUT J 
E A Ae ನ al EN: EOS 
Total of Parksc 5 3.2 3.01 2.98 247 
Grand Total of Bidar= 176.99) 188.19}; 176.77 148.02 | 11192 | 35.86 


ಸ ವಿ EE 
ABSTRACT REPORT ದಿನುಬಂಸ- ಡ್ಡ 
K 4 y 
SFC UNTIED PROGRAMME ; 
. Rs. in Lakhs 
SL.NO District Name Of the Town ULB Type Year Grants Altocatlon | Grants Released T Expenditure 
WN A us 
1 Bidar Aurad 1 TP B 2018-19 133.21 § 82.5 | 69.0216 
+ — 
2 {Bidar Basavakalyan CMC | 2018-19 } 321.77 260.75 | 224.21 
3 [Bidar Bhalki TMC 2018-19 186.68 116 49.3256 
Ht I | 4 If ] 
» 4 [Bidar Bidar L CMC 2018-19 841.47 521.5 497.05 
ES ್‌ 1 f Ri T™ 
5 Jove Chittaguppa TMC 2018-19 162.29 131.25 130.96 
| 
— 
6 Bidar ‘|siatlikhed TMC 2018-49 qj 154 | 80.25 37.9286 
eS —-— - 
7 Bidar ‘\FuhpBbeg TMC & 2018-19 | 201.69 125.5 lj 137.5161 
f + 
TOTAL 2001.11 J 1317.75 | 41446.0119 
K ಈ T 
1 [Bidar Aurad Pp 2019-20 114 "85.5 33.47 
ಸ al | f- ೭ ೭ - 
2 [Bidar Basavakalyan CMC 2019-20 275 275 221.04 
3 Bidar Shalki TMC 2019-20 | 159 159 36.45 
he ಹ refed: Re ಸ | 
4 \&dar Bidar CMC 2019-20 721 462.37 338.81 
Eee + ರ ್ಸ Be 
5 J|Bidar Chittaguppa TMC 2019-20 139 IR 139 87.1355 
oN + sO 
1 
6 Bidar Hatlikhed TMC 2019-20 132 99 74.6994 
— T + —+ 
7 |Bidar Humnabad | TMC 4 2019-20 173 ° 12975 102.6027 
| ಕ + x 1 | 
1 TOTAL 4713 Ri 1349.62 894.2076 
1 8 a TP r 2020-21 4216 IR 42.18 19.1817 
2 [Bidar Basavakalyan CMC [ 2020-21 | 101.66 101.66 82.81 
3 ese Bhalki TMC 2020-21 § 58.6 58.6 | 48.7121 | 
T 
4 [ae Bidar CMC I 2020-21 | 189.14 189.14 | 209.8587 
5 ill Chittaguppa TMC 2020-21 «| 51.13 | 51.13 | 38.09 
6 |Bidar 4 Mellshec TMC 2020-21 | 48.73 48.73 28.86 
18 Rs) ಕ| 
7 Bidar Humnabad | TMC 2020-21 63.98 | , 63.098 2319 
+ — 
IR TOTAL 555.4 555,4 450.7025 
4 - 


ABSTRACT REPORT 


Rs. in Lakhs 
‘No District T wameottneT ‘T uuer YEAR rans Gronts Expendit 
pg 8 ೩ಗಫ _ x ನ YRe AlWocatlon Released hl! peng ‘ure 
1 Bidar Aurad TP | 2018-19 15 15 11.89 | 
್ಸ 3 | SE 
2 {Bidar ee CMC 2018-19 25 25 24.8 
3 Bidar Bhatki TMC 2018-19 20 20 9.28 
Ng K 
4 ‘Bidar Bidar CMC 2018-19 25 25 | 0 
\ 
5 Bidar jChiiagunna TMC 2018-19 20 20 0 
6 Bidar Hallikhed | TMC 2018-19 - 15 15 [e 
7 Bidar JHurnanad TMC | 2018-19 | 20 20 10.8066 
TOTAL 140 140 ' 56.7766 
Iz ಫ್‌ 3 ಮ - 
% Bidar Aurad TP 2019-20 22 } 22 21.68 
ನ ಬ 4 + p ಲು 
2 |Bidar Basavakalyan CMC 2019-20 25 25 22.31 
——— p J — it - 
3 Bidar Bhalki TMC 2019-20 26 26 16.0404 
bd Be { ಲ | 
4 Bidar Bidar CMC 2019-20 40 40 38.63 
ಲ ಯ ಯ ಜಃ by _ ~—— | Re | 
Bidar Chittaguppa TMC 2019-20 | 26 26 25.22 
6 [Bidar Hallikhed TMC 2019-20 22 22 19.55 
| ಸ [ - T 
7. |Bidar Humnabad TMC 2019-20 26 26 24.0264 
| vt F I T Ij § ~ 
TOTAL 187 ' 187 167.4568 
—r —+- 
Fo [ec Aurad TP. | 2020-21 5 | 5 4.97 
2 Bidar Basavakalyan CMC 2020-21 | 10 10 [ 7.56 
«3 | Bhaiki TMC L 2020-21 75 3 75 1.52 
i 
| 4 [Bidar Bidar L CMC 2020-21 15 15 13.9367 
| + 
1 
5 Bidar Chittaguppa TMC 2020-21 75 75 0 
6 [Bidar Hallikhed TMC 2020-21 75 75 2.48 
7 Bidar Humnabad | TMC 2020-21 7.5 7.5 2.6443 
Rw 
TOTAL 60 60 33.111 


«a 


ಚೆ ABSTRACT REPORT 
SFC UNTIED PROGRAMME | 
pl Rs. In Lakhs 
We NES ಗ 
SL.NO District Name Of the Town ULB Type Year Grants Allocatlon | Grants Released Expenditure 
1 |Yadgir Gurumatkal TMC 2018-19 I 102 82.75 90.5 
2 Yadgir Kakkera | TMC 2018-19 | 155 q; 125.75 104.69 
F I iS }- 2 
i: 3 HYadgir Kembhavi | TMC 2018-19 | 118 73.5 85.55 
[i il 
| 4 |vadgir Shahapura CMC | 2018-19 240 194.5 194.5 
- ಗ 
5 iYadgir Shorapura CMC 2018-19 280 173.5 180.36 
is g § + — ಜ್ಞ 
6 |Yadgir Yadgir CMC 2018-19 326 2025 222.4516 
A SE ನಾಸಾ “r ಸ್‌ [> - £4 ಸ Nv 
TOTAL 1222 852.5 878.0516 
1 WNadgir Beemarayanagudi | NAC 2019-20 93 69.75 0 
2 \Yadgir Gurumatka! TMC 2019-20 87 87 52.3789 
ad - ಸ SS ಮ | 
ನಿ [| 
3 |Yadgir Kakkera TMC 2019-20 133 99.75 92.45 | 
4 iYadgir Kembhavi TMC 2019-20 017 FS) 84.1304 
ವ pn if ಸ್ಯ ವ ® 
5 Yadgir Shahapura CMC 2019-20 | 206 206 189.74 
3 Me (i t [ 
6 Wadgir Shorapura CMC 2019-20 239 \ 239 209.503 
- + ಈ 1 ke 
‘7 |Yadgir Yadgir | CMC | 2019-20 281 | 180 149.24 
| TOTAL 1140 957.25 777.4423 
+ 12 Bt + 
1  |Yadgir Gurumatkal | TMC 2020-21 31.99 31.99 22.58 
ಸಿ ಪ 
ಧ T 
2 |Yadgir Kakkera TMC 2020-21 2 49.33 49.33 4246 
nl ml 
3 iYadgir [SE DbHSY TMC 2020-21 ] 37.37 37.37 21.698 
2 | 
4 |Yadgir Shahapura CMC 2020-21 76.24. [3 76.24 49.85 
+ 
5 |Yadgir Shorapura I CMC 2020-21 | 88.5 88.5 81.8104 
a! 
Y- 
6 Yadgir Yadgir | CMC | 2020-21 73.66 73.66 61.115 
{ TOTAL | 357.09 357.09 279.5134 
3 ನ್‌ ಕ 


ABSTRACT REPORT 


SFC Drinking Water PROGRAMME 


| Rs. in Lakhs! 
ಹಿ ಎ — r 
Grants Grants k 
SL.NO District Name Of the Town | ULB Type YEAR Ailceation Released Expenditure 
1 Yadgir Gurumatkat TMC I 2018-19 30 30 24.6135 
್ಯ A } Wi p 
2 Wadgir Kakkera TMC 2018-19 30 "30 24.07 
3 |Yadgir Kembhavi TMC 2018-19 30 30 27.54 
_ | 1 
4 WNadgir Shahapura CMC 2018-19 55 ' 55 42.13 
ವ wi ಘಿ ಜು 
5 WYadgir Shorapura CMC 2018-19 55 55 44,98 
t ದ EE mR 4 
| 6 |Yadgir Yadgir CMC 2018-19 55 | 55 37.55 
ವ್‌ + > p 
TOTAL 255 255 200.8835 
ಗ EY k. 
Yadgir Gurumatkal TMC [ 2019-20 26 26 23.76 
Kakkera TMC 2019-20 26 | 26 23.62 
8 . EE RNS — 
Kembhavi TMC 2019-20 28 26 23.2 
pf CEP CRE ala 1 ಭಟ್‌ ಬ fo | 
Shnahapura CMC 2019-20 30 30 23.95 
Shorapura CMC 2019-20 30 30 26.72 
po RE: wf ~—— _ ವ 
6 [Yadgir Yadgir CMC 2019-20 30 30 24.25 
5 Wes ಕ್‌: T 
TOTAL 168 168 145.5 
ವ ಸ a K| 
1  Wadgir Gurumatkal TMC 2020-21 75 78 3.658 
€ ol ಆ, Sb ಸಸ 
2 |W: Kakkera | TMC 2020-21 75 7.5 3.49 
+ R| - 
3 Yadgir Jeensnas TMC 2020-21 7.5 7.5 3.74 
ನಥ TT 
4 Nadgi Shahapura’ | CMC 2020-21 10 10 4.95 
5 Yadgir Shorapura CMC 2020-21 10 10 3.81 
6 |Yadgir Yadgir CMC 2020-21 15 15 10.0965 
——— | |— 
i TOTAL 57.5 } 57.5 29.7445 


p § ABSTRACT REPORT 
| SFC Special Grants PROGRAMME ’ 
J 8 k Rs. in Lakhs! 
[SCG District Name Of the Town ULB Type YEAR | rane Attocatlon Ce Roloased Expenditure 
p Bidar Aurad TP | 2019-20 300 | 181.46 180.88 | 
[ TOTAL 300 181.46 pl 180.88 
2 {Bidar Basavakalyan CMC 2020-21 1000 0 [9 
| TOTAL 1000 [ [0 
a Yadgir  [Kembhavi ‘| ™c 2018-19 200 150 0 1 
2 |Yadgir (NS 71 CMC 2018-19 400 | 400 | 403.1 
| TOTAL 600 sli 550 i 403.1 
~ | K — 
' 1 |Yadgir p Kakkera . TMC | 2019-20 200 ರ [ 149.5 | 
| 2 ES Shorapura CMC [ 2019-20 300 | 235 | 39.5 | 
3; SII. NS Oo W CMC | 2019-20 400 _ 191 ] 188.44 
| | TOTAL 900 626 377.44 


ಅನುಬಂಧ -4(ರೂ ಲಕ್ಸಗಳಲ್ಲಿ) 
್‌್‌್‌ ] SRE 


ಜಿಲ್ಲೆಯ | ನಗರ ಸ್ಥಳೀಯ ಸಂಸ್ಥೆ ' 2018-19 201920 2020-21 
ಹೆಸರು | ಹೆಸರು | 1 ಹ ನನ 
' ಬಿಡುಗಡೆ ಬಾಕಿ ಬಿಡುಗಡೆ ಬಾಕಿ ಬಿಡುಗಡೆ ಬಾಕಿ 


1 ನಗರಸಭೆ ಬೀದರ | 135.20 [0.00 | 33467 | 0.000 | 170.131 | 399.609 
2 ನಗರಸಭೆ ಬಸವಕಲ್ಯಾಣ | 000 | 000 | 12000 | 0.000 | 57.907 | 120.133 
3 ಪುರಸಭೆ ಭಾಲ್ಕಿ | 7133 | 000 0.000 0.000 | 36.890 | 271.110 
4 ಫಿ | ಪುರಸಭೆ ಹುಮ್ಮಾಬಾದ | 0.೦೦ | 0.00 0.000 0.000 | 37.103 | 124.467 
5 ಪುರಸಭೆ ಚೆಟಗುಷ್ಪ | 000 | 00೦ | 3.060 | .0000 | 22.397 | 112.263 
6 ಯುರ (ಬಿ, 50.00 | 0.00 0.000 0.000 5,000 0.000 


21.736 
172.184 


351.16 | 1199.77 
Sf RE | BS | ವಾ್‌ 

ಯಾದಗಿರಿನಸಗರಸಭೆ'  , 0.00 0.00 131.90 131.90 | 156.54 | 156.54 
ಶಹೆಮರ,ನಗರಹಭೆ 0.00 000 |.99.67 99.67 191.64 | 191.64 
| ಸುರಷುರನಗರಸಭೆ | 1353 | 1353 | 12783 | 12783 | 5542 | 55.42 
ಗುರುಮಿಟ್ಕಲ್‌, ಪುರಸಭ 0.00 0.00 55.60 | 55.60 15.94 15.94 
ಕಕ್ಕೇರಾ, ಪುರಸಭೆ 1 000 | 0.00 0.00 0.00 33.72 33.72 
p—— + el 


ಕ ಜ್‌ ವ } ಗ್‌ 
ಕ್‌ಂಬಾವಿ.ಮುರಸಭ 1.53 1.53 7.73 | 7733 |-8.28 8.28 


ಯಾದಗಿರಿ 


on islwl|nv}ie 


0.00 


4 
{ 


ಅಸುಬುಲದ- ೦ 


ರುವ 


ಕ್ಸೈಗೊಂಡಿ 


ಷಬ 


(o 


41 
81 267 


9 


ಸಗ 


px 


ಇಸ 


[re 


[2 


A 


 AMRUT Works Details 


Aha mat. 


Amount in crore 


Begavi 0 
i Wator 


Sewerage 


| Supply 


Project Name 


strict - Belpavi 


Improvement of Water Supply System | 
} 


improvements to sewerage systems 


Expenditure 


Parks 


Parks. 


Parks 


tor 


Supply 
; 
§ 
j 
| 


Sewerage 


Parks 


lnprovem at to shiv. 


| Development of Children frindly park at 
_ Raghave 


Improvement to shivaji park 


improvement to banumin nagar Belapavi i 
i { 


Grand Total of Belgavi= 


Providing UGD {Additionat Grants} 


dra Colony 


‘Development of park, playground open 
theatre 

IPark with children playing equipments at 
Raghavendra colony 2nd stage 


1 

{ 

| 

[ 

| 

{ 

| 

j 

} 

| 

progress | 
he | 
| 

} 

f 


I 
i 
1 
H 
{ 
l 
i 
1 
1 
} 
j 
i 
| 


DrORrESS 


Status of 
work 


completed 


completad 


completed 1 


| 
i 
| 
i 


Work in 


completed | 


ork in 


completed 


completed 


Grand Total of Beflary= 


: Vijayapura ; 


+ Supply 


Water Continuous Pressurized Water Supply 
Supply  [twith storage and distribution 
Water ಮ 


Water Supply {Additional Grant) 


completed 


Work in 


Improvement of Park near Mallikarjun 
Ashram 


ದ _ RO 


compluted 


Development of Park at Anand Nagar 


Park with children friendly components 
in KHB colony, Solhapur Road 


completed 


completed 


Developm 


it of Park at Adarsh Nagar. | 


0.42 


completed 


[ 


K Physical K 
No.of {Appraised _ Status of 

§ progress | Expenditure 
projects cost in % Work 


Sl.No Sector Project Name 


1 0.39 100 0.39 completed 


pr 100 1.54 completed 


Grand Tota! of Bijapu 


Park 


Parks Development of Dan, ark in KT} nagar 3. 0.61 100 0.48 completed 
| § 


shave 
wb lave ! 


27 | 100 0.23 
improvement Of park at Ward No -39, . 

28 ನ K P 1 0.13 100 0.13 completed 
13th cross, Anjaneya Badavane 


meee of paat Wardiio - 
29 Perks | ONeMEN SF 3 0.13 | 100 0.13 | completed 
Near Vidyanagar Bus-stop 


MS . - — \. 


pS 156.00 100 146.04 completed 


Providing Ue D , 
Dharwad {H 


Re 
1 15.73 100 13.88 completed 


24 Sewcrape 


32 Parks buproverent of Kolikere lake at Dharwad 1 2.03 67 


progress 


33 Parks Improvement of Kelgeri ake at Dharwad 1 2. 100 2.24 completed 


Grand Total of HDMC =| 4 | 17616 | 162.91 


In crore 


Physical 


No.of Appraised Status of 


Sl.No Sector project Name progress | Expenditure Wp 
in % 


projects cost 


Sian asl Fuse sree ens 
j6YCity: Katburgi ; District - Kalburgi 
ಈ Water 


. . Supply 


ತ | 
[3 

K § | 
| 
1) ನ | Coit 

j l 

Grand Total of Gulbarga : H ; 

SS ಭಾ 

salore ; District - Dakshina Kannada | U 

Wier : ; ; 


Suppiv 4 


| 1 | 
| { | 1 | 
| 3 i | | | 
j | 
| KE: RR | j ಮ ; 
‘on of sewer system and fe Workin 
4 \ \ 13 755 | 
[3d 


| improvement of Kunjathbal north KHE 
Parks id ; 5 ಸ i 2.56 100 0.13 completed 
Colony Park 


0.55 cumpleted 


1 1.06 100 1.06 [x 


of pa k 


malstod 


Storm 
49 Water 


[38 


“tard -7 dys We 


completed 


Drain 


Dev 


Amount in creo N 


Physical 
R No.of Appraised R Status 
| SINo | Sector Project Name pe! k progress | Expenditure of 
; projects cost in 9% work 
i 


Mysore , District - Mysore 


"Grand Total of Mysorc 


a District - Shivmogga ” 


100 40.23 Com 


1 52.44 100 


abilitaion of exising 


Providing UGD facilities to Shivamogga 
city { Additional Grant) 


finpravements to UGD scheme to 
೪2 Sewcrepe Shivamogga city-Roed restoration and 1 2.32 100 145 completad 
Trenchless works under AMRUT 


Devetopment of park river bank in Ward 
No. 33 


evelopment of Sharudhosimma Layout 


64 1 0.33 100 0.32 completed 
Development of park adjacent to 
65 Parks PEND F ) 1 032 100 0.32 
a4 tank in Malle 
[Ts Parks 1 0.21 100 
[ ಮ _ ಲ _ _ 


Amount in crore} 


Physica! 


j K No.of |Appraised progress | Expenditure 


rojucts cost , work 
Rroguct in % 


Status of 


[ 
| comple 


Development of Gopala Rouda extension 


ice) 


of Gop 


! 
&nsion } 
| 


| 
| K in ON Block opp Bro HOU 


Develo 


onstruction of 5 Work In 


prog es 
en mn 
| |] | | 
Storm f _ PN 
74 _ AR Rl 05 3.64 
water Drainl1. Gophi Sheety koppa tank canal culvert 
೨ 


2. shox Nagar to Thunga River 


Package - 4 Construction of SWD from 
Storm 


77 Wor Drain 1. KSRTC Busstand to RML Nagara 1 


2. Milligatta to RML & Chainlink Fencing 
R Package - 5 Construction of storm 
i Storm R 
Water Drain drain from 1 
LK 3.59 
| cirain from KX 
Storm "an vom RN Work in 


79 . {1. Usha Nu 
' Water Drain i 


pe 


home tc Masidhi 
2. Basavakendra to Gandhi Nagara Main 
Drain - 

pe 7 Construction of storm water 


ಧಗಂಕ್ರಣಣನಿ5 


«0 Storm drain from R 0 io 34 | 
4 _ K K \ | 4.೩0 ¢ 3. we] te 
Water Drainll. Sagara Main road to Gopaln Main Road " s completec 


2. Sagara Main road to Mahindra 


Package -5 Construction of storm water 
Storm py 


Water Drain 


1 2.7 100 2.78 completed 


Storm 


» 


; 100 3,12 COmG 
Water Drain ompictcd 


1. Bominanakatte Main Drain 


water drain froin 


Project Name 


Construction of storm 


| Pack QW 


to io Basaveshwara N 


No.of 
projutty 


ವ Physical 
Appraised ¥ k dit 
ropress en; 
J p oF xpenditure 
in % 
15.59 


Amount In crore 


Status of 
work 


Package - 11 Construction [ol storm MST SL 
he water drain from ¥ 
! 84 K 1 1 200 1.07 completed 
[4 
} 
_ l i f 
| ~ le ನ 
[4 
t 
| 1 
ಇ Hl ; Fp 4 
3 ' 1,7 
} 1 i 
| | 
! | 
H { Hi i 
f i ' Hf i K 
j : i . | 
NM 1 AS i 1 
1 ಸ ಗ 4 
H ೬ ! H 
‘ ; f 
j £ ಇಸ ಗ ಟು 
H i 1 
1 } i 1 ile 
f ! 
| | 23 17305 
PCy: Tumkur ; 
i § Water 
| it 100 
ee EE A  ) 
ಸ p Work in 
| ಸ ಪ 
| ೭ ಭಜ ಮರಿ NS 
i 90 ೩ ನ೭aರೆಡ work i 
Supply 
Improvements To Under Ground sb A 
Sewerage 1. 39.13 100 completed 


Druinage in Tumakur City Under Amurt 


Parks 


ard No32 


j Developmen of Parks in 
| 2vanapar East 


Development cf Parks in Ward No-11 at 
Melekote Near BESCOM power Station 


completed 


ರ; 


completed 


Opp pC 


Providing & fostalling Outdoor Gymset 
‘or Parks in Ward No-32, 11 & 08 


completed 


0.13 


completed 


Parks in ¥ 


1 of ard No-34 2 
Bunnimara park Mydala Road in 


Development cf Parks in Ward Mo-20 ii 


Fo 


100 0.40 


completed 


completed. 


[ 


“OMEN TO 


ction Hnpruv y 
Tumakure from NHA] in 


Nc.of . [Appraised 
projects cast 


Physical 


progress | Expenditure 
in % 


Amount In crore 


Status of 
work 


0.43 completed 


1— 


Transport 


ur 
Fransport 


completed 
Junction improvement at Sri Siddartha 
b HBL k § K 1 0.44 100 0.30 completed 
Institute in Tumakure C 
3 RN HH SE TN) 
Urban Roud Safety Audit 1 0.92 100 0,50 complcted 
Transport | ಸ - § i 
Development of cycle track and foot | 
ath {com Sri Shivakuma swamiji circle t p A 
pa yA m Sri Shivuku wamiji circle to 3 0.61 100 061 comipleted 
C oifice along Bangalore - Honnavar 
# 3 road via Amanikure lake inTumakuru City] _] ವೆ § ಗ § 
Ufa Development of cycle track and foot | 
ಘು Wf pe path from Call tax circle to Maralur lake 1 2.36 100 2.73 complsied 
rans AL 
( circle vis Siddartha Institute 
Construction of path on the S0fCEL road | | NS 
Urban necting hatawadi S0fet road and 
1.85 : > j 
fihati main road and the road ) 185 109 Ky completed 


1.31 completed 


Urban 


Amount In crore} 


fram M 


3 from NH road to 
Matt [unto R r | 


Grand Total of Tumkur = 


No.of 
i projects 


Appraised 
cost 


0.54 


[6 


179.557 


Physical 
progress 


in % 


i 


10 


Expenditure 


0.20 


compleled 
f ! 


Status of 
work 


corpleted 


; District - Bagalkote 


Wat 


T _ ಮ: 
Providing Continuous Pre 


rized water 


124 1 58.8 
supply scheme for old town _ | K _ 
WS to Bapalokote (additional Allocations} 1 10.2 100 ಠಿ೦2 completed 
Providing Water SUpply 1 BUG GU | 
AR Water ಎ N . K _ Work in 
126 Basava & Rajeev Gandhi Colony (savir 1 8.63 6.94 
Supply ್‌ \ progress 
Providing and layin ver network HSC 1 15 100 11.09 comploted 
128 Swerape [Providing UGD scheme to Baguikote pf 2.13 100 1.83 completed 
Ground Drainage R 
Work in 
1 4.88 67 299 | 
progress 
Storm 
120 Watcor F 3 0.82 100 0.99 
R Cross} and Railway R - 
Drain 4 cross under 2015- 
Storm | ID fron Syndicat 
u Pom syndicate p ಹ 
131 Nater K I 0.46 100 
W ater Bank to Shuiiajs Hospital, 
Drain dl 


TE 


Storm 


Watcr 

Drain 
Stor 
Water 


Drain 


natrection of SWP from [ac 


Shar 


ti childrons hospital. 


No.of {Appraised 


projLcts cost 


ಬ 
Physical 
pT 


Cxpendilure 


Aenoun in crore 


Status of 
work 


Sector - 15 Navnaga 


completed 


completed 


i completed 
146 
147 
Un Construction of Fcotpathwork from 
rban 
18 7 ' Metligeri tower to Shanti nagar cri 3 0.88 100 0.96 completed 
ransport 
p and Rallway station to Shakti i 
pl le ದ ಮು § J tN ವ 
Urban Packaga-1: Foolpath Improvement frorr 
149 8 pe NSS 0.59 100 0.64 | completed 
Transport [Bus stand to Railway Station 
p Railway station Junction 
2 Urban pr | A 
150 - specific Lo Pedectration, | 0.21 100 comploted 


ort 


017 


Amount in crore 


| Physical 
| No.of Appraised Y K Stitus of 
1 . progress | Expenditure 
| projects cost N Work 
k | in% 
| ' | 
H 


2 ss ಟಿ ml 


(2 Urn 
ಕ 12 ! 
Transport } | 
AA ಮ್ತ ನ ಸ 
152 i ೧.72 Completed 
[ 0.58 Compete 


Grand Total of Bapolkote = 


Storni 


ater 


1 1.02 100 1.01. 


Drain 


Storm 
159 | Water 1 3417 | 100 


Re) ai 


Nagart Pork 3 0.49 100 ೧.47 completed 


Ke ವ TEE ಮಿ RE NS MS 
161 K of ndhinagar park olc K 049 100 a completed 
town (ward No -13) SS EA I [ELA 


completed 


163 Parks Development cf Upper hutta park. 
DANY Ce en meme 
Development of NTB8 park in Siddapura 1 


ಭ ಪೋಂ ಲ ಟು ನಿ ನ ಲ 
ರ Ei ಫಿ CS EN 
Physical 
No.of [Appraised W Status of 
| j ropress | Expenditure 
2 $INo Sector | Project Name projects he p ರ Wr 
} KT 
| dl dl 
Distr 


ks in Bidar Zone-3 


ens Savings 


a1 Mheire 13} 


Grand Total of Bidar= 


[rajcity: Chikamagaturu ; District - Chikamagaluru NE 


SS 


1 104,54 [ 
storm § Fe NE 
Wh Ha “o K 
wale } 25 100 241 


Construction of SWD Basavanahaili lake 
io Kote kere 


AORN [ey ton of ter drain Wothi 
Construction of storin water drain Mot 

178 | Water | i 1 0.32 100 0.3 complcted 
y circte to Tippunaczara. 


struction of SWD Ayappanzagar to Work in 


Storm 


ಸ Construction 0f SWD from Kaveri saw 1 05 100 
Water , ೨ 
py mil to Basavanahlli kere 


Pe Drain eS ) 
Po Development of Parks in Kalyana na R 
181 pa ; ನ 1 0.67 100 0.63 completed 
ಹ್‌ [Development of Park a i 1 [ ” Ak 
parks 1. Channapur ೯0ರ park behind Mayor 4 0.87 90 063 Work in 
Poavaiah's res £ prof 
No 


sion upside of 


Amount in 


Physical 
No.of jAppraised Y § Status af 
progress | Expenditure 
project cost K work 
1% H 
Se 


Ud 


}. 0.5 100 ೧.45 


ted 


Grand Total of Chickmagalu 


Storm KN | _ 
Water Drain \ Graveyard 1 4.319 100 3.48 completed 


162053 


Storm Proposed Strom Water Drain from JDA 
Water Drain [office to market yard 


NN — 


Proposed storm water drain from 


_ Storm 
193 Wate Drain Cresent school! to join NH 4 and KARP 1 2.92 100 2.31 completed 
| igh babanna house to NH4 

Proposed Strem Water Drain froin KSRTC 

104 depot to sarsswathi law college 1 1.61 100 1.6 completed 
INDENT6IO5E 

1 Development of park at ward nos OT SS SS 

195 Parks ope 1 0.47 100 0.41 completed 

Ho Board colony _ SS NN _ K 


_ Develoome tof 
196 Parks 


ward no 35 UDP 0.44 completed 


layout 6th cross 


Neve! Ne f park at ward no 3 K _ 
197 pp, | Development of park at ward no 35 1 0.75 100 075 | completed 
UDP Layout Sth cross -11th cross} 


ove vent of park at Rajendra agara . . K 
198 peeks povslopment of pork at Rajendeaogara 3 0.47 100 0.46. | completed 
Park ward no 34 


py 


ESE RE ಮತನ 
ದಡಿ 
| | ‘ ಸ Physical 
No.0 Appraise 3 
progress | Expenditure 
Project Name projects cost ನ work 


| 
| 
} 
- 
| 


completed 


at 


« Development of Pork near Ambodkor | 
| 214 Bhawan connected to Vartula r0adೆ in 1 0.40 100 0.39 completed 
SL ಸ NS 
parks lopment of park near Vijayana N 1 RECA | ad ಯ 
f choc! ward 
& opment ofp KS | Ka 
216 Municipality {3 Hala i 0.17 100 0.05 
| [ನರೆ ಗಂ'29 


Amount in cy ore 


p Physical 
No.of Appraised KRY } Status of 
R progress | Expenditure 
projects cost My work 
[NS 


Sector Project Name 


1. improvement of Foutpath, 


i parking Betweer 


] 
{ R pt ಹ 
i i 32.4] i | 218 
‘rien facifitic HK patd Circle & { 
cl A ರೀ ವ NS ES 
a ಸ 
ನ ಸ pe 4 i pleted 
| cilities and NEAT Far | ಸ 
| I 4 iMorsctiuns 
| Grand Total of G 1G 188.87 ; 3} 
| 


District - Koppal 


UCD scheme to Gangavatl Ci 


} 1.47 100 


uction ut 


sabharaihi School to Durug, 1 100 nT) 
Nala. SBH Bak to Shive Talki 


Storm S _ p 

ಬ Construction of Drain Work at 

Water ಪ RH 1 10.52 40 3.01 
Durgamma nala p 


Drain 
Storm 
Water 

UL) 
Storm 


Construction of RCC storm water Drain 


At a 
Water [1p sonthakal 
ಕ Pe [ನಿ ಮುನ ಗಲ ನ ಸ ಲ 
Storm y ನ 
pe We Construction of RCC Storm water Druin in p 
227 Water Ke 1 4,69 100 4.58 conipleiad 
X Children Park 
Dr _ RS NE | 8 ¥ 
elapment of children friendly parks 
at Jaya r, Near Kuvompu nagar 15-16 I: 100 complete 


1 023 7 100 0.22 completed 


y j Physical 
| Appraised UE 
S!No | Sector OE work 
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Work completion #aio.22.09-2018 | 
pnysical Progress 
6 [swan Peri. Tuskers Unvesshy Pam. (Ch) [3 ೦62 0617 c8 112057 | oror2ots | 36-0-2018 [Workis conpiried 
] \ Work compiatlon date:20 09 2 
kh ಸ ಮ — dl ಈ Lo 
JES accrue rd oi REE Si enysicat Progress 
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ESAS 


Atal Mission for Rejuvenation 
and Urban Transformation (AMRUT) 


Providing basic services (e.g. water supply, sewerage, urban transport) to households and build 
amenities in cities which will improve the quality of life for all, especiallythe poor and the disadvantaged 
is a national priority. An estimate of the funds required over a 20 year period, at 2009-10 prices, was 
made by the High Powered Expert Committee (HPEC} during 2011. The Committee estimated that 
Rs. 39.2 lakh crore was required for creation of urban infrastructure, including Rs. 17.3 lakh crore for 
urban roads and Rs. 8 lakh crore for services, such as water supply, sewerage, solid waste management 
and storm water drains. Moreover, the requirement for Operation and Maintenance (O&M) was 
separately estimated to be Rs. 19.9 lakh crore. 


Learnings from the earlier Mission have shown that infrastructure creation should have a direct 
impact on the real needs of people, such as providing taps and toilet connections to all households. 
This means that the focus should be on infrastructure creation that has a direct link to provision of 
better services to people and this was explicitly stated by the President of India in his speeches to the 
Joint Sessions of the Parliament on 9 June, 2014 and 23 February, 2015. 


Therefore, the purpose of Atal Mission for Rejuvenation and Urban Transformation {(AMRUT) 
is to (i) ensure that every household has access to a tap with assured supply of water and a sewerage 
connection; (ii) increase the amenity value of cities by developing greenery and well maintained open 
spaces (e.g. parks); and (iii) reduce pollution by switching to public transport or constructing facilities 
for non-motorized transport (e.g. walking and cycling). All these outcomes are valued by citizens, 
particularly women, and indicators and standards have been prescribed by the Ministry of Urban 
Development (MoUD) in the form of Service Level Benchmarks {SLBs). 


However, the pursuit of better outcomes will not stop with the provision of taps and sewerage 
connections to all (universal coverage). Other benchmarks will be targeted following a step-by-step 
process after achieving the benchmark of universal coverage. Such a gradual process of achieving 
benchmarks is called “incrementalism”. This does not mean that other SLBs are less important, but 
that in the incremental process SLBs are achieved gradually according to National Priorities. In the 
case of urban transport the benchmark will be to reduce pollution in cities while construction and 
maintenance of storm water drains is expected to reduce, and ultimately eliminate, flooding in cities, 
thereby making cities resilient. 


Earlier, the MoUD used to give project-by-project sanctions. In the AMRUT this has been 
replaced by approval of the State Annual Action Plan once a year by the MoUD and the States have to 
give project sanctions and approval at their end. In this way, the AMRUT makes States equal partners 
in planning and implementation of projects, thus actualizing the spirit of cooperative federalism. 


A sound institutional structure is the foundation to make Missions successful. Therefore, 
Capacity Building and a set of Reforms have been included in the Mission. Reforms will lead to 


improvement in service delivery, mobilization of resources and making municipal functioning more 
transparent and functionaries more accountable, while Capacity Building will empower municipal 
functionaries and lead to timely completion of projects. 


1.1 


2.1 


3.1 


Thrust areas 
The Mission will focus on the following Thrust Areas: 


i water supply, 

iii sewerage facilities and septage management, 

iii. storm water drains to reduce flooding, 

iy. pedestrian, non-motorized and public transport facilities, parking spaces, and 


v. enhancing amenity value of cities by creating and upgrading green spaces, parks and 
recreation centers, especially for children. 


Five hundred cities will be taken up under AMRUT. The list of cities will be notified at an 
appropriate time. The category of cities that will be covered in the AMRUT is given below: 


i All Cities and Towns with a population of over one lakh with notified Municipalities, 
including Cantonment Boards (Civilian areas), 

ii All Capital Cities/Towns of States/ UTs, not covered in 2.1(1}, 

iii AllCities/ Towns classified as Heritage Cities by MoUD under the HRIDAY Scheme, 


iv. Thirteen Cities and Towns on the stem of the main rivers with a population above 75,000 
and less than 1 lakh, and 


v. TenCities from hill states, islands and tourist destinations (not more than one from each State). 


Mission Components 


The components of the AMRUT consist of capacity building, reform implementation, water 
supply, sewerage and septage management, storm water drainage, urban transport and 
development of green spaces and parks. During the process of planning, the Urban Local Bodies 
(ULBs) will strive to include some smart features in the physical infrastructure components. 
The details of the Mission components are given below. 


Water Supply 


i. Water supply systems including augmentation of existing water supply, water 
treatment plants and universal metering. 


fi. Rehabilitation of old water supply systems, including treatment plants. 


iii. Rejuvenation of water bodies specifically for drinking water supply and recharging of 
ground water. 


3.1.8 


iv. 


Special water supply arrangement for difficult areas, hill and coastal cities, including 
those having water quality problems (e.g. arsenic, fluoride) 


Sewerage 


Decentralised, networked underground sewerage systems, including augmentation 
of existing sewerage systems and sewage treatment plants. 


Rehabilitation of old sewerage system and treatment plants. 


Recycling of water for beneficial purposes and reuse of wastewater. 


Septage 


Faecal Sludge Management- cleaning, transportation and treatment in a cost-effective 
manner, 


Mechanical and biological cleaning of sewers and septic tanks and recovery of 
operational cost in full. 


Storm Water Drainage 


Construction and improvement of drains and storm water drains in order to reduce 
and eliminate flooding. 


Urban Transport 


Ferry vessels for inland waterways (excluding port/bay infrastructure) and buses. 


Footpaths/watkways, sidewalks, foot over-bridges and facilities for non-motorised 
transport (e.g. bicycles). 


Multi-level parking. 
Bus Rapid Transit System (BRTS). 


Green space and parks 


Development of green space and parks with special provision for child-friendly 
components. 


Reforms management & support 


i. 


Support structures, activities and funding support for reform implementation. 


Independent Reform monitoring agencies. 


Capacity Building 


This has two components- individual and institutional capacity building. 


The capacity building will not be limited to the Mission Cities, but will be extended to 
other ULBs as well. 


Continuation of the Comprehensive Capacity Building Programme (CCBP) after its 
realignment towards the new Missions. 


3.1.9 Indicative (not exhaustive) list of inadmissible components 


i. Purchase of land for projects or project related works, 
ii. Staff salaries of both the State Governments/ULBs, 


iii. Power, 

iv. Telecom, 

Vv. Health, 

vi. Education, and 

vil. Wage employment programme and staff component. 


Fund Allocation 


4.1 The total outlay for AMRUT is Rs. 50,000 crore for five years from FY 2015-16 to FY 2019-20 and 
the Mission will be operated as a Centrally Sponsored Scheme. The AMRUT may be continued 
thereafter in the light of an evaluation done by the MoUD and incorporating tearnings in the 
Mission. The Mission funds will consist of the following four parts: 

i. Project fund - 80% of the annual budgetary allocation. 

ii. Incentive for Reforms - 10% of the annual budgetary allocation. 

iii. State funds for Administrative & Office Expenses (A&OE) - 8% of the annual budgetary 
allocation 


iv. MoUD funds for Administrative & Office Expenses (A&OE)- 2% of the annual budgetary 
allocation 


However, for FY 2015-16 the project fund would be 90% of the annual budgetary allocation 
as incentive for Reforms will be given only from FY 2016-17 onwards. The Mission funds would be 
allocated to States/UTs based on the following principles. 


4.2 Project Fund 


The project fund will be divided among States/UTs at the beginning of each year. An equitable 
formula will be used to distribute the annual budgetary allocation in which equal! (50:50) weightage is 
given to the urban population of each State/UT (Census 2011) and the number of statutory towns in 
the State/UT. As the number of statutory towns are notified by States/UTs and will change during the 
Mission period, the formula will take into account changes in this number every year. The amount of 
project fund allocated will be informed to the States/UTs atthe appropriate time. The Central Assistance 
(CA) for the projects will be in three instalments of 20:40:40 of the approved cost (Refer para 9). 


43 Incentive for Reform 


One purpose of the Mission is to improve governance through a set of Reforms. During 
the Mission period, 11 Reforms will be implemented. The list is given in Annexure 1. The following 
principles will govern the grant of incentives to States. 


i. Past exprience shows that projects get delayed if release of project funds is linked 
to non-completion of Reforms. Therefore, the AMRUT shifts from penalization to 
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4.5 


iil. 


V. 


incentivization. Ten percent of the annual budget allocation shall be kept apart and 
given to the States/UTs every year as incentive for achievement of Reforms. The Mission 
will give incentives for the previous year at the start of the succeeding Financial Year 
(FY). The States/UTs shall do the self-assessment in the prescribed procedure given 
in Table 5.5 of Annexure 2. The National Mission Directorate, on receipt of the self- 
assessment, will announce the award of incentive to the States. 


The incentive fund is an additionality that will be provided by the MoUD and no 
matching funds will be required to be given by the State/ULB. 


The State High Power Steering Committee (SHPSC) will decide the use ofthe incentive 
amount. The incentive award will only be used in Mission cities on admissible 
components of the AMRUT, including new projects. The SHPSC will inform the MoUD 
of the use of incentive funds on projects. 


The incentive cannot be used as the State share in project in the AMRUT, but can be 
used by the ULBs for their project funding. 


Unutilised funds for Reform incentives will be transferred to Project Fund every year. 


State Fund (Administrative & Office Expenses) 


viii. 


The funds will be allocated to all States/UTs on the equitable formula given in 
para 4.2. 


The use of these funds will be recommended by the SHPSC and will form a part of the 
State Annual Action Plan (SAAP). 


This fund will be utilised for capacity building programmes and will not be used for 
purchase of vehicles, construction and maintenance of buildings, creation of posts, 
payment of salary and purchase of furniture and fixtures, etc. 


Hiring of professionals and support teams on contract to support the implementation 
of Mission at all levels will be permissible as set out in the guidelines and after following 
fair and transparent procedures. 


The funds for capacity building will be released in similar instalments as given for 
project funds above. 


Taking up activities connected to E-Municipality as a Service (E-MAAS). 
Displaying the logo and tagline of AMRUT prominently on all projects. 


Institutional arrangements’ that support Mission implementation will be eligible 
to be funded from this fund, including ongoing Comprehensive Capacity Building 
Programme (CCBP) and Independent Review & Monitoring Agencies (IRMA). 


MoUD Fund {Administrative & Office Expenses) 


i; 


ಡಿಬಿ ರೂೂಭಿೂಿಮಹಿರರವಯೂಿಯ ಹಿ 9 


The fund will be utilized at the National Mission Directorate level {including the Urban 
Transport Division) for capacity building, Mission Directorate, convening National 
& regional workshops, giving awards and recognition of best practices, up-scaling 
and replication of best practices and smart solutions, commissioning of research 


and applied studies through, say, Centres of Excellence and other institutions and 
international cooperation for capacity building and technology development. 


Taking up activities connected to E-MAAS. 


The Apex Committee will decide on the use of these funds for any other purpose. 


Components to be Funded 


5.1 Thefunding pattern of projects indicating the share of Central Government/State Government/ 


ULBs/private sector is given below. 


S.No. -| Comiponérits: 


TJ FundingPattem 


1. Water Supply: 


New, augmentation and rehabilitation of 
water supply system. 

Rejuvenation of water bodies for water 
supply and recharge of ground water. 
Special arrangements for difficult areas, 
hills and coastal cities. 


e One-third of the project cost as grant 
from Gol for cities with a population of 
above 10 lakh. 


e One-half of the project cost as grant for 
cities/towns with population up to 10 
lakh. } 


2೫ Sewerage: 


New, augmentaticn and rehabilitation of 
sewerage systems and treatment plants. 
Recycling water for beneficial purposes 
and 

Reuse of waste water. 


3. Septage: 


Faecal sludge management - (cleaning, 
transporting and treatment), particularly 
mechanical & biological cleaning of 
septic tanks and sewers. 


* Balance funding by State Governments / 
ULBs or through private investment. 


The tender will include © & M for five years 
based on user charges..For the purpose of 
calculation of the project cost, the O&M cost 
will be excluded; however, the States/ULBs | 
will fund the O&M through an appropriate 
cost recovery mechanism in order to make 
them self-reliant and cost-effective. 


The SLIPs (refer para 6) will first provide 
for provision of water’ and sewerage 
connections to all households. 


4. Storm water drains: 


Construction & improvement of drains 
and storm water drains 


5. Urban transport: 


Sidewalks, foot over bridges, non- 
motorized transport, buses, BRTS, multi- 
level parking, waterways and ferry 
vessels. : 


* Development of green spaces and parks | One-half of the project cost by Gol and the 
with special provision for child-friendly | total expenditure on these projects will not 
components. For parks, ULBs will have to | exceed 2.5% of the State Annual Action Plan 
establish a system for maintenance with (SAAP). 
local resident participation. 


* Capacity Building and Reforms support { Full (100%) by Gol, based on existing norms 
and unit costs set by the Apex Committee. 


* A&OE(PMU/PIU/DPR cost, etc.) 


[a 


6.2 


6.3 


6.4 


Preparation of Service Level improvement Plans (SLIPs) 


The primary purpose is to cover all households with water supply and sewerage (including 
septage). For this the Service Level Improvement Plan (SLIP), as given in part 2 of Annexure 2, 
has to be prepared by each ULB and the strategic steps are given below. 


Assess the service level gap: The AMRUT builds on the available data, information and plans 
on water supply and sewerage with the States/ULBs. If we take the zone a5 the basic unit to 
assess existing levels of coverage of water supply and sewerage, the number of households 
in the zone having water tap/sewerage connections and those not having these facilities will 
be taken from the Census (2011) or the baseline survey done by the MoUD' (No new baseline 
survey is envisaged and the State/ULB should accept /endorse the earlier baseline). The 
Zzone-wise gaps will be added to arrive at the service level gap in water supply and sewerage 
in the ULB. 


Bridge the gap: Once the gap between the existing number of households having water 
and sewerage/septage connections against the total number of households is computed, 
plans will be prepared to bridge the gap by using one or more of the cornponents set out in 
para 3 under the heads of water supply and sewerage/septage. All households in a zone will 
be covered and this exercise should be done separately for water supply and sewerage and 
will be a part of the SLIP (Table 2.1; Annexure 2). 


Examine alternatives: The ULBs will have to examine alternatives available to them. For 
example, one State/ULB may require addressing gaps in distribution. Another State/ULB may 
require a common grid connecting many localities to a distant water source. In sewerage, 
some States/ULBs may choose a mix of centralised and decentralised systems. A State/ULB with 
high urban densities may choose centralised network based systems. Moreover, considering 
the cost of sewerage network systems, some ULBs may opt for efficient septage management 
systems. Therefore, a one-size-fits-all approach will not work and atternatives should be 
generated in order to do more with.less resources and do it ina way that the benefits reach 
the people in the form of taps and toilets. 


! See Service Levels in Urban Water and Sanitation Sector (2012), Status Report (2010-11), MoUD, 
Government of India. 
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6.5 


6.6 


6.7 


6.8 


6.9 


6.10 


Estimate the cost: The cost (both capital and O&M) of each project will be prepared based 
on line (or abstract) estimates. An important output will be the total requirement of funds 
for achieving universal coverage for water supply and sewerage (Master Plans) for each 
ULB (see Table 2.1; Annexure 2) and the full State (see Table 3.1: Annexure 2). All relevant and 
appropriate technical and financial norms prescribed in the JNNURM will apply to the AMRUT 
Mission; no contingencies or cost escalation will be permissible and no incomplete or already 
started projects will be included. 


Prioritize: The maximum amount the Central Government will give as project finance is given 
in para 5 above. If resources are available to achieve universal coverage in one year, then 
the ULB will propose the same. However, If sufficient resources are not available to achieve 
universal coverage in the ULB and the Mission has to be implemented in several years, the 
ULB will prioritize the zones to be taken up in the first, second, third, fourth and fifth year 
of the Mission. Universal coverage will start with water supply followed by sewerage in that 
order. Depending on availability of funds, universal coverage of water supply and sewerage 
can also be done together. After universal coverage is achieved, the State/ULBs will decide on 
the next priority - a ULB may decide to construct storm water drains or fund urban transport 
depending on whether the local priority is to reduce frequent flooding or reduce vehicle- 
induced pollution. All in all, universal coverage of water and sewerage isa National Priority 
and this is the first objective to be achieved by the States/ULBs. 


However, as given in para 5 above, upto 2.5 percent of the annual allocation may be used to 
develop parks having child friendly features together with preparing guidelines to entrust 
park maintenance with funds and functionaries to the local interested stakeholders. This is 
also a Reform in the AMRUT. 


out-of-box thinking: There should be a‘decisive break with the past’ during the preparation 
ofthe SLIPs by the ULBs. For example, instead of pumping water fromlong distances involving 
huge capital and electricity consumption costs, the States/ULBs should examine alternatives, 
such as water recycling and reuse. The benchmark is that at least 20 percent of the waste 
water generated in ULBs should be recycled and the norms for recycled water for non-potable 
uses have already been prescribed. Another way is to make the water system more efficient by 
reducing unaccounted water (non-revenue water) to Jess than 20 percent, which is also a part 
of the Reforms to be implemented by the States/ULBs and is supported in the AMRUT. 


During design and preparation of technical estimate, low cost options willbe given preference 
(frugal engineering) and Smart Solutions applied in order to reduce costs and make services 
better. A list of Smart Solutions developed by the Centre for Development of Advanced 
Computing (C-DAC) is given in Annexure 3. 


Conditionalities: Non-availability of land or delayed availability was one ofthe key factors that 
had delayed projects in the earlier Mission. Another connected issue is obtaining clearances 
from other departments. Therefore, in the AMRUT no projects should be included which 
do not have land available and no project work order should be issued if all clearances 
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from all the departments have not been received by that time. Moreover, the cost of land 
purchase will be borne by the States/ULBs. Finally, the AMRUT funds should not be used to 
complete some components in the JNNURM which were shown in the Detailed Project Report 
submitted and approved by the MoUD. For example, if the main lines have been laid by using 
JNNURM grants and provision of taps was also a part of the project, but has not been provided 
by the ULB, then such left over portions are not eligible for funding in the AMRUT. 


Resilience: Incorporation of resilience and securing projects against disasters will be done 
at the stage of preparation of the SLIP itself, particularly for the vutnerable and the poor, and 
at the project development stage where disaster-secure engineering and structural norms 
would be included in the design. This will be again ensured by the States/ULBs while preparing - 
the SAAPS. 


Financing: Financing of projects, including the O&M costs, isa key aspect ofthe SLIPs. For each 
option, the capital cost and O&M cost has to be estimated. Different sources of finance have to 
be identified. At the ULB level, the contribution from internal sources (e.g. taxes, fees, others), 
external sources (e.g. transfers from States, project fund from Central/State Governments, 
others) and possibilities of debt, bonds and others has to be assessed. The challenge is to 
motivate citizens to share the additional cost. One way is to take a loan for project funding 
for a locality and repay the loan through an increase in property taxes for, say, 10 years in that 
locality only. This is called Tax Increment Financing (TIF). 


Dovetailing offunds through convergence with other Centraland State Government Programs/ 
Schemes with the AMRUTis also another source of funding. At the stage of preparation of SLIP 
itself, cities must seek convergence with Smart Cities Mission, Swachh Bharat Mission (SBM), 
National Heritage City Development and Augmentation Yojana (HRIDAY), Digital India, Skill 
development, Namami Gange, Housing for All, etc. 


Reforms: Implementation of Reforms is an important objective of the SLIP. The ULBs have 
to prepare a roadmap for Reforms which will be consolidated by the State Mission Director 
and included as part of the SAAP. Some Reforms require more funds than others. Assessment 
and collection of user charges, property tax, fee, and 50 on are examples of activities requiring 
hardly any additional funds. If funds are required to implement Reforms they can be accessed 
from, (i) the allowed components of the AMRUT, (ii) the State A&OE funds, or (iii) the Capacity 
Building for Urban Development (CBUD) program funded by the World Bank. All these should 
form part of the SAAP; however, duplication and redundancy should be avoided at the time of 
preparing the SLIP and the SAAP (Annexures 2 & 7). 


Sate Annual Action Plan (SAAP) 


The basic building block for the SAAP will be the SLIPs prepared by the ULB. At the State 
level, the SLIPs of all Mission cities will be aggregated into the SAAP. Therefore, the SAAP is 


- basically a State level service improvement plan indicating the year-wise improvements in: 


water-supply and sewerage connections to households, 


7.2 


7.3 


7.4 


7.5 


principles of Prioritization: The States will decide on the inter-ULB allocation based on 
gap analysis and financial strength of ULBs and choose those ULBs in the first year that have 
higher gaps in provision of water supply and sewerage. The prioritization of ULBs for funding 
will be done after consultation with loca! MPs, Mayors and Commissioners of the concemed 
ULBs. Financially weaker ULBs can be financed to a greater extent. Urban Local Bodies with a 
high proportion of urban poor could receive a higher share. Moreover, the potential Smart 
cities will be given first preference because the Smart Cities Mission and the AMRUT are 
complementary. Based on prioritization by the States and resources available, the States will 
send the SAAP upto three times the Central Assistance (CA) allocated to the State during 
2015-16 (because a project is likely to take three years for completion and the funding wilt 
be given in three instalments) and the outstanding CA of the previous year plus the annual 
allocation of the year in the subsequent years. As a result, different ULBs within a State may 
become entitled to different funding patterns, but the share of the Centre will be fixed as 
given in these Guidelines. 


importance of O&M: Experience with past programmes has shown that once projects are 
completed the ULBs pay fittle attention to the operation and maintenance of infrastructure 
assets created. Therefore, projects being proposed to the MoUD in the SAAP will include 
O&Mfor at leastfive years to be funded by way of levy of user charges or other revenue streams. 
However, for the purpose of calculation of the project cost, the O&M cost will be excluded and 
the States/ULBs will fund the O&M through an appropriate cost recovery mechanism in order 
to make them self-reliant and cost-effective. 


Financing of projects: Financing is an important element of the SAAP. The table given in 
para 5 indicates the maximum share which will be given by the Central Government. The 
States/ULBs have to plan for the remaining resource generation at the time of preparation of 
the SAAP. The financial share of cities will vary across States. In some States, the ULBs may be 
in a position to contribute significantly to the project cost as compared to a ULB in another 
State. Accordingly, States have to decide during formulation of the SAAP how the residual 
financing (over and above Central Government share) is shared between the State, ULBs and 
any other source identified by the State/ULB (e.g. PPP, market borrowing). However, the State 
contribution to the SAAP will not be less than 20 percent of the total project cost. 


Importantly, at the State level the SAAP should only contain those projects where complete 
project cost is completely linked with revenue sources. This will include dovetailing with other 
sectoral and financial programmes of the Centre and State Governments. A useful way is to 
create a Financial Intermediary, also a Reform in the AMRUT, in order to poo! funds from all 
sources and release funds to ULBs in time. Such intermediaries will also be able to access 
external sources of finance, such as debt and bonds, which small and financially distressed 
ULBs are unable to access. The potential opened by the promulgation of Regulations by the 
SEB! for municipal! bonds can be fully realized by such an intermediary. During the process 
of developing the SAAP, the States/UTs should explore the possibility of using Public Private 
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8.1 


8.2 


Partnerships (PPP), which should be the preferred execution model. The PPP should include 
appropriate Service Level Agreements (SLAs) with strong citizen feedback built into it. This 
will lead to the People Public Private Partnership (PPPP) model. 


Approval of SAAP: The SAAP will be approved by the MoUD once a year according to the 
schedule given by the Apex Committee. The Apex Committee may revise the SAAP, approve 
with conditions or retum it for rectification of gaps. The AMRUT will provide project funds to 
ULBs through the States. Some of the criteria to evaluate the SAAP by the MoUD are given 
below. 


i. How well has the State Government diagnosed service level gaps? 
ii. How well has the State planned and financed capital expenditure ? 


iil. How well has the State moved towards achievement of universal coverage in water 
supply and sewerage/septage and thereafter other benchmarks in these two sectors 
and in urban transport and storm water drain construction 7 


iv. What is the expected level of the financial support from the Central Government 
and how well have State/ULB and other sources of finance been identified and 
accessed 7? 

V. How fairly and equitably have the needs of the ULBs been given due consideration ? 

vi. Have adequate consultations with all stakeholders been done, including citizens, local 


MPs and other public representatives ? 


Execution 


Projects will be executed by ULBs. In case the ULBs do not have adequate capacity to 
handle projects, the State Government may recommend in SAAP, upon a Resolution passed 
by the ULB, for the execution of the projects by specialized parastatal agencies of the 
State or Central Governments. Such arrangements ‘should necessarily be executed by way 
of a tripartite Memorandum of Understanding (MoU) amongst the State Government, the 
specialized Parastatal agencies and the concerned Municipality. In such a case, the capacity 
of the ULBs will be augmented through the capacity building component of the AMRUT. The 
maintenance and upkeep of the created assets will be the responsibility of the ULB and the 
State Government. 


The MoUD will not give project-by-project approvals or technically sanction project DPRs; 
the States/UTs will be solely responsible for these activities. The MouD has prepared 
comprehensive manuals and issued guidelines and advisories on solid waste management, 
sewerage, water supply, urban transport, etc. The State Level Technical Committee (SLTC) will 
ensure compliance with these technical documents. The flow chart given below gives the 
details of the complete process of planning, approval and implementation of the AMRUT. 


Apex Committee allocates annual budget to States 


The SHPSC gets city level Service Level Improvement Plans (SLIPs) prepared 
in order to provide water supply and sewerage connections to all in the city. 


_ 


| The SLIPs ate aggregated to form the State Annual Action Plans (SAAP}. 


| The Apex Committee appraises and approves the SAAP. 


Execution begins. p | 


The ULBs get the DPR for identified projects approved by the SHPSC 


which are technically appraised by the mL 


the DPRs. 


Implementation begins after the detailed technical & financial appraisal ಭವ 


9.1 


9.2 


9.3 


9.4 


ಖೂ್ನುಹೀಸ 


Some of the factors identified for the slow implementation of projects are related to project 
design, process of tendering, cost escalation due to delays and delay in calling and settling 
tenders and difference in approved cost and cost shown in Detailed Project Reports (DPRs). 
In order to overcome these constraints, the States/ULBs should follow an approach in which 
end-to-end support for project design, development, implementation and management 
is provided to ULBs/States by external entities. Specifically, the assistance will be given for 
preparation of the SLIP, SAAP, DPR, etc. The external entities will be called Project Development 
and Management Consultants (PDMCs). A model Scope of work.for providing end-to-end 
assistance by external entities is given at Annexure 8 and this will enable States/UTs to procure 
PDMCs. A model Request for Proposals (RfP) is also available in the Mission Toolkit. 


Betease of funds 


The funds will be released in three instalments of 20:40:40. The funds will be kept in separate 
bank account by the implementing agency as was done in the earlier Mission. Immediately 
after announcement of the AMRUT, each Mission City will be given an advance of Rs. 25 lakh 
for preparation of SLIP/individual capacity building which will come from the ULB‘ share of 
the A&OE funds and will be adjusted in its share at the time of release of the first instalment. 


The first instalment will be released immediately after approval of the SAAP by the Apex 
Committee. The second and third instalment will be released on receipt of (i) Score Card, 
(iy Utilization Certificates, and (ii) Project Funds Request. The request formats given in 
Annexures 6.1 and 7.3 (capacity building progress) will be sent by the ULBs to the State Mission 
Directors. In turn, the State Mission Directors will consolidate these requests and send their 
reports in the formats given in Annexures 6.2 and 7.4 (capacity building progress) alongwith 
the Score Cards and the Utilization Certificates given in Annexures 4 and 5, respectively, to the 
MoUD, 


These documents should show, (i) utilisation of 75% of the amount already released by 
the Centre and State according to the funding pattern given in para 5, (ii) utilization of the 
State/ULB/Private Sector shares, and {iii} meeting the service level milestones as assured in 
the roadmap contained in SAAP and certified in the report of the Independent Review And 
Monitoring Agency (IRMA). Importantly, release of the second and third instalments of CA 
will be subject to, (a) mobilizing the assured resources as given in the SAAP by the States/UTs, 
and (b) any. other conditions imposed by the SHPSC and the Apex Committee. Recognizing 
the fact that all approved projects may not be progressing at an equal pace, States may, in 
exceptional circumstances, submit their proposals for release of second and third instalments 
for a set of ULBs/projects as and when 75 percent utilization and other conditions are fulfilled 
(see flow chart on page 18). 


At the end of third quarter of every year the Apex Committee will review the utilisation of 
allocations by States and shall reallocate funds from non-performing to the performing 
States/ULBs based on their performance and potential to utilize funds. Any excess of shortfall 


in the first instalment of 20% released on the basis of estimated cost shall be adjusted while 
releasing the second instalment of CA which will be based on approved cost. The approved 
cost is the appraised cost or the tendered cost of the project (whichever is less) and has to 
be taken into account by the SHPSC. Diversion of Central Grants for purposes other than the 
Mission projects shall entail levy of penal interest on the amount and any other action by the 
Apex Committee and may include adverse effect on release of grants. 


9.5 The learnings from earlier programmes have pointed to the fact that timely release of project 
funds by the State Governments is critical to project completion; therefore, the States should 
release the CA funds along with State share to the ULBs within seven working days of release 
of Central share by MoUD otherwise interest at the rate specified by the Ministry of Finance 
shall be levied on-the State for any delay beyond seven days and appropriate deductions 
made from future instalments. 


9.6  Theflowchart below gives the steps in the release of funds, 


Upon approval of the SAAP by the Apex Committee the first instalment (20%) of the Central 
Assistance is released. 


The Stotes submit their claims for release of second or the third instalment of CA for projects 
during April, August, November and February for all UL8s thot have. met the AMRUT 
conditions for instalment release and send documents given in Annexure 4, 5 and 6. 


Thesecond and the third instalments of 40% each of the approved cost are released, 
quarterly, after submission of UCs, Project Funds Request (only summary report in Annexure 
6.2) and the Score Card showing progress on outcome indicators. 


70 Programme Management Structure 


10.1 National level 


An Apex Committee (AC), chaired by the Secretary, MoUD and comprising representatives of 
related Ministries and organisations willsupervise the Mission. The composition of the Apex Committee 


will be: 


xii, 


xili. 


Secretary (MoUD) Chairman 


Secretary(Department of Expenditure) ember 
Secretary(Department of Economic Affairs) Member 
Principal Advisor{ HUD), NITI Ayog . ember 
Secretary (Drinking Water & Sanitation) _ ember 
Secretary(Ministry of Housing & Urban Poverty Alleviation) Member 
Secretary (Environment & Forest) ember 
Joint Secretary & FA, MoUD ember 
OSD{(UT), MoUD Member 
Adviser(CPHEEO) | ember 
TCPO 4 ember 
» Director, NIUA i Member 
Mission Director (MoUD) ember Secretary 


The Apex Committee may co-opt any representative from any Government Department or 
organisation as Member or invite any expert to participate in its deliberations. The functions of the 
Apex Committee are: 


vi. 


Vii. 


Approve the SAAP submitted by the State High Powered Steering Committee, 
including the Annual Comprehensive Action Plan for Capacity Building of States, the 
Reform roadmap in the SAAP. 


Allocate and release funds to the States/UTs/Mission Directorate. 
Overall monitoring and supervision of the Mission. 


Advise the State/UT/implementing agencies on innovative ways for resource 
mobilization, private financing and land leveraging. 


Confirm appointment of organisations, institutions or agencies for third party 
monitoring (IRMA). 


‘The Apex Committee may delegate, as it considers appropriate, some of the functions 


within prescribed limits to the Mission Director for ensuring speedy implementation 
of the Mission. 


Formulate the threshold. of physical progress of project at which to release funds to 
the States. 


The Apex Committee will meet according to requirements but at least once in three months. 
There willbe a National Mission Director, who will notbe belowthe rankof Joint Secretary to Government 
of India who will be the overall in-charge of all activities related to the Mission. The Mission Directorate 
will take support from subject matter experts and such staff, as considered necessary. The National 
Mission Director will be the Member Secretary in the Apex Committee. 


10.2 State level 


A State level High Powered Steering Committee (SHPSC) chaired by the State Chief Secretary, 
shall steer the Mission Programme in its entirety. An indicative composition of the SHPSC is given 
below. 


i. Chief Secretary Chairman 

ii. Pr.Secretary(PHE) Member 

iil. Pr.Secretary(Finance) Member 

iv, Pr.Secretary(Housing) Member 

V. Pr. Secretary(Environment & Forest) Member 

Vi. Representative of MoUD Member 

vii. Mission Director (if different from viii below) Member 

viii. Pr. Secretary(UD) Member Secretary 


The SHPSC may co-opt member(s) from other State Government Departments/Government 
organisations and may also invite experts in the field to participate in its deliberations. There would be 
a State Mission Director who will be an officer not below the rank of Secretary to the State Government, 
nominated by the State Government, with a Programme Management Unit (PMU)and a Project 
Development and Management Consultant (PDMC). With the establishment of PDMCs, the AMRUT will 
not support the PMUs and Project Implementation Units (PIUs) set up under earlier Mission. Moreover, 
the States will ensure that there is no overlap in the functions of these Mission support structures. In 
case a PMU has already been established under the CCBP, another PMU will not be supported from the 
Mission funds. The functions of the SHPSC are: 


i. Identify the gaps in infrastructure based on SLBs, need for individual and institutional 
capacity building, ways and means to achieve urban reforms, finalisation. of the 
financial outlays, etc. of the Mission Cities/Towns. 


ii. prepare the SAAP based on the SLIPs of the ULBs of the State prioritising cities and 
projects based on available resources each year, as prescribed in the Mission Statement 
and Guidelines. 


iii. Approve the projects after they are technically appraised and sanctioned by the State 
Level Technical Committee (SLTC).All project approvals shall be accorded by the State 
HPSC provided these projects are included in the approved SAAP. No project shail 
be referred to the MoUD for sanction.ln the entire project approval, procurement 
and execution process, the State HPSC shall ensure that all the provisions of State 
Financial Rules are followed. 


vi. 


vii, 


xi. 


xil. 


xiii. 


xiv. 


xvi. 


xvii. 


Plan the fund flow in short, medium as well as long term. Explore innovative ways for 
resource mobilization, private financing and land leveraging for funding of projects. 


Fix the State anid ULB share of contribution towards the projects in addition to the 
Central Government Grant specified in para 5 of these Guidelines. 


Look into complaints of poor quality, lack of supervision and other violations. Monitor 
the quality of work and reports of appraisal by third party assessors and others and 
take action at their end. 


Recommend proposals for release of instalment of funds for on-going projects to the 
National Mission Directorate. 


Follow-up action to establish a Financial Intermediary, allocate and release the Central 
and State share of funds in time for execution of projects. 


Recommend a roadmap and milestones for implementation of Reforms in the State/ 
ULBs for approval of the Apex Committee. Review the progress of committed Urban 
Reforms at the State and ULB level. 


Monitor the progress of implementation of the Mission, including project 
implementation in ULBs. 

Monitor outcome and O&M arrangements of projects sanctioned and completed 
under the Mission. 

Periodically, review the progress of capacity building and training activities. 


Organise timely audit of the funds released and review the Action Taken Reports 
on various Audit reports relating to the earlier Mission and the new Mission and on 
other reports including that of third party, Project Development and Management 
Consultants and the elected representatives of the ULBs. 


Bring about inter-organisation coordination and collaboration for better planning 
and implementation of the Mission Programme. 


Any other matter relevant for the efficient implementation of the Mission or referred 
by the National Mission Directorate. 


Monitor the legal issues/cases in courts, if any. 


10.3 City Level 


At the City level the ULB will be responsible for implementation for the Mission. The Municipal 
Commissioner will ensure timely preparation of SLIP (para 6 & Annexure 2). The ULBs will develop DPRs 
and bid documents for projects in the approved SAAP. The ULBs will ensure city level of approvals of 
DPRs and bid documents and forward these to the SLTC/SHPSC for approvals. Urban local bodies will 
procure implementation agencies as provided in the financial rules and regulations and after award 
of work, ensure its timely completion. For this, the ULBs will take support from PDMCs to perform 
these activities as given in section 8. The ULB will also develop a road map for Reform implementation 
and capacity building as given in Annexures 2 (Table 5.1) and 7, respectively. The ULB will also be 
responsible for building coordination and collaboration among stakeholders for timely completion of 
projects without escalation of project cost. 


NN 


11.2 


Appraisal of DPRs for projects 


The SHPSC shall constitute a SLTC with representatives from the concerned Departments/ 
Organisations, which will carry out the technical and financial appraisal of the OPRs.The 
composition of the SLTC is given below. 


pr.Secretary(UD)/Secretary(UD) Chairman 
Water Resources/Ground Water Department Member 
Revenue/Land Department Member 
Town Planning Department Member 
Slum Development Board Member 
Electricity Department j Member 
Representative of CPHEEO, MoUD . Member 
Finance Department Member 


Mission Director 

(if not Chairman/Member-Secretary) Member 

Technical Head (e.g. Engineer-in-Chief) 

Urban Water Supply & Sewerage Board/ Member-Secretary 
For transport projects - Road Transport 

Corporation MD/ED 


The SHPSC may nominate more members on the SLTC from other concerned State Government 
Departments/Government organisations, if considered necessary. The key functions of the 
SETC are: 


Approve the technical parameters such as scope, objectives and final deliverables 
of the Project, Internal Bench Mark (BM}deciding basic parameters/approval of bid 
documents/evaluation criteria, and payment schedule. For this purpose, the SLTC 
shall take into consideration manuals, guidelines and advisories issued by MoUD in 
the relevant sector and ensure compliance in the DPR (see para 9 also)”. 


Incorporate resilience and secure projects against disasters and ensure that 
disaster-secure engineering and structural norms are included in the design. 


While giving technical sanction, the SLTC will make sure that contingencies or cost 
escalation are not included in the estimates and all technical and financial norms 
of the JInNURM are followed in estimate preparation, technical sanction of projects, 
tender acceptance, extension, etc. ' 


While giving technical sanctions, the SLTC shall also examine the Internal Rate of 
Return (IRR) both FIRR and EIRR, and Recurring Cost of Capital Expenditure (RCCE). 


Approve the tenders. 


vi. Take corrective action on the reports of IRMA and other quality control reports. 
“Vii. Analyse the Project Funds Request Report given in Annexure 6.1 and take corrective 
action to ensure timely completion of projects without any escalation in costs. 
Vii, Appoint PDMCs. 
21. Checklist for submission and scrutiny of DPR (Sewerage and Sewage Treatment) Ministry of Urban 
Development, Government of India March 2012-http:turbanindia.nic.in 
2. Checklist for submission and scrutiny of DPR (Water Supply) Ministry of Urban Development, Government 
of India March 2012-http:Hurbanindia.nic.in 
3. 


Checklist for submission and scrutiny of DPR (Storm Water Drainage) 


12.2 


12.3 


13.1 


13.2 


Urban Reforms 


A National Conclave was held with Ministers of Housing and Urban Development of States/ 
UTs in New Delhi on 2 and 3 July, 2014 and a National Declaration on Urban Governance 
and ‘Housing for All’ was adopted during the National Conclave. The Reforms to improve 
service delivery, mobilize resources and make municipal functioning more transparent and 
functionaries more accountable are based on the spirit of the National Declaration. 


Specifically, the Mission mandates a set of 11 Reforms which have to be implemented by all 
the States and 500 Mission cities within a period of 4 years as given in Annexure 2 (Tables 5.1 
to 5.4). The State has to submit the roadmap of implementation as part of the SAAP, which will 


include Reforms to be implemented at both the State and ULB levels. 


During the earlier mission, 10% ACA was retained for non-completion of Reforms. However, 
the AMRUT incentivizes Reforms implementation by setting aside 10% funds as incentives for 
States/ULBs. The incentive fund will be in addition to the Central Share as allocated annuaily. 
The incentive will be based on a self-assessment done by the ULBs and confirmed by the 
SHPSC on the report of the IRMA. Self-appraisal will be part of the SAAP and the method is 
given in Annexure 2 (Table 5.5). 


Capacity building 


States will take up extensive Capacity Building Activities for their ULBs to achieve urban 
reforms and implement projects in Mission mode. They shall submit an annual plan for 
capacity building, as part of the SAAF, to MoUD for approval, as given in Annexure 7.2 (Form 
7.21-7.24). The Comprehensive Capacity Building Programme (CCBP) will be realigned 
towards the priorities of the new MoUD Missions by the Mission Director. The plan will have 
two components individual and institutional capacity building. 


individual capacity building: The key features are demand driven periodic training, 
recognition of practices and functionaries, independent assessment of training outcomes 
and mentoring and peer networking. Individual capacity building will include the following : 
type of activities. 

I. Strategic training plan based on Training Needs Assessment (TNA). 
ii. Exposure visits. | 

iil. Workshops, seminars, research studies and documentation. 


iv. Individual capacity building focusing on coaching and task-related assistance from 
peers and mentors. 


V. Visibility, including preparation of Information Education and Communication (IEC) 
materials. 


ಗ STN ತ 


Institutional capacity building: The focus will be on building the institutional capacity of 
ULBs by using Consulting Firms and other entities. 


Monitoring of Projects 


The Mission will be monitored real-time at the State and ULB level. Moreover, information and 
data will be shared with citizens in the public domain and third party monitoring and review 
encouraged. There will be a quarterly external monitoring by the Independent Review and 
Monitoring Agency (IRMA). The IRMA will submit the quarterly report to the ULB/parastatal 
and the SLTC. The comments of the ULB and the SLTC will be examined by the SHPSC and 
action taken. The State Mission Director will submit the action taken on the IRMA report at 
the time of claiming funds in the AMRUT. Similarly, the IRMA will do a half-yearly appraisal of 
Reform implementation. Concretely, monitoring will consist of the following elements. 


i All projects will be periodically monitored and reviewed by Apex Committee and will 
be subjected to various audits by external and empanelled agencies, internal auditors 
as well as by C&AG and State AGs. 


li. The MoUD, States and the ULBs will track objectives and other key indicators using 
Information Technology based solutions, periodically, and release of funds will be 
linked to achievement of key performance targets given in the SAAP.Online real-time 
net-based monitoring will be done, with the aid of cyber tour of worksite, preferably 
using cameras in mobiles and third party review and real-time evaluation will also be 
done. 


ili. At the State level, the State HPSC would undertake detailed scrutiny of the projects at 
the proposal stage and monitoring during the execution. 


iv. The State HPSC shall submit a Quarterly Score Card given in Annexure 4. 


V. The Mission will support a National Performance Monitoring Cell for monitoring 
implementation of SLBs in urban basic services. 


vi. The ULBs would be required to closely monitor the projects through their elected 
representatives and ULB bodies and through direct citizens’ feedback using mobiles 
and e-groups. A strong component of public disclosure through websites will also be 
built in, 


Vii Third party review by IRMA for projects and for Reforms shall be carried out. This 


agency will be hired from amongst specialised/technical agencies. 


ict Level Review and Monitoring Committee (DLRMC) 


ADistrict Level Review and Monitoring Committee {(DLRMC) will be constituted and Member(s) 
of Parliament will be the Co-chairperson with the District Collector. The DLRMC will monitor 
and review the implementation of the AMRUT projects. } 


16.1 


Audit and litigatian matters 


The State Mission Directorate shall be responsible for all matters connected with CRAG Audit 
and litigation including cases before Courts/Tribunals and Arbitrators. The State Mission 
Directorate shall be responsible for defending the Central Government interests on behatf of 
the National Mission Directorate/MoUD. 


incomplete prolects of JAONURBA 


Detailed instructions ರು coverage of incomplete projects of JnNURM, to be covered 
under AMRUT, will be issued separately by MoUD. 
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Annexure 1: Reforms Milestones and Timelines for AMRUT Cities 


S.No 


1 E-Governance Digital ULBs 
1. Creation of ULB website. 6 months 
2. Publication of e-newsletter. 8 months 
Digital India Initiatives 
3. Support Digital India (ducting to be done on PPP mode or 6 months 
by the ULB itself). 
Coverage with E-MAAS {from the date of hosting the software) 
+e Registration of Birth, Death and Marriage, 
* Water & Sewerage Charges, 
+. Grievance Redressal, 
+e Property Tax, 
p Pl tax, CAMs 
°e Issuance of Licenses, 
* Building Permissions, 
° Mutations, 
*e  Payrofl, 
* Pension, 
+ e-procurement, 
* Personnel Staff management and 36 months 
« Project management. p 
1. Establishment of municipal cadre. 24 months 
2. Cadre linked training. 24 months 
Constitution and 3. Policy for engagement of interns in ULBs and 12 months 
p professionalization implementation. 
of municipal cadre | 4. The State will prepare a Policy for Right-sizing the number 36 months 
of municipal functionaries depending on, say, population of 
the ULB, generation of internal resources and expenditure 
on salaries. 
1. Complete migration to double entry accounting system and 12 months 
Augmenting double obtaining an audit certificate to the effect from FY2012-13 
3 entry accounting onwards. 
2. Appointment of internal auditor. 24 months 
3. Publication of annual financial statement on website. Every year 
1. Preparation of Master Plan using GIS. 48 months 
2. Preparation of Service Level Improvement Plans (SLIP), 6 months 
State Annual Action Plans (SAAP). 
3. Establish Urban Development Authorities. 36 months 
4. Make action plan to progressively increase Green cover in 6 months 
Urban Planning cities to 15% in 5 years. 
4 J|andCity level Plans| 5. Develop at least one Children Park every year in AMRUT Every Year 
cities. 
6. Establish a system for maintaining of parks, playground 12 months 
and recreational areas relying on People Public Private 
Partnership (PPPP) model. 
7. Make a State level policy to implement the parameters given 24 months 


in National Mission for Sustainable Habitat. 


Devolution of funds 
and functions 


N= 


ಹಾಟು 


Ensure transferof 14" FC‘devotution'to‘ULBS. 
Appointment of State Finance Commission (SFC) and 
making decisions. 

Implementation of SFC recommendations within timeline. 
Transfer of all 18 functions to ULBs. 


™ 6 months 


12 months 


18 months 
12 months 


Review of Building 
by-laws 


M 


Revision of building bye laws periodically. 

State to formulate a policy and action plan for having a solar 
roof top in all buildings having an area greater than 500 
square meters and all public buildings. 

State to formulate a policy and action plan for having Rain 
water harvesting structures in all commercial, public buildings 
and new buildings on plots of 300 sq. meters and above. 
Create single window clearance for all approvals to give 
building permissions. 


12 months 
12-24 months 


12-24 months 


12 months 


Set-up financial 
intermediary at 
state level 


Establish and operationalize financial intermediary- pool 
finance, access external funds, float municipal bonds. 


12-18 months 


Municipal tax and 
fees improvement 


Atleast 90% coverage, 

Atleast 90% collection, 

Make a policy to, periodically revise property tax, levy 
charges and other fees, 

Post Demand Collection Book (DCB) of tax details on the 
website, 

Achieve full potential of advertisement revenue by making 
a policy for destination specific potential having dynamic 
pricing module. 


12 months 


8(b) 


Improvement in 
levy and collection 
of user charges 


M 


mh 


Adopt a policy on user charges for individual and institutional 
assessments in which a differential rate is charged for water 
use and adequate safeguards are included to take care of 
the interests of the vuinerable, 

Make action plan to reduce water losses to less than 

20 % and publish on the website, 

Separate accounts for user charges, 

Atleast 90% billing 

Atleast 90% collection. 


12 months 


Credit Rating 


Complete the credit ratings of the ULBs 


18 months 


10 


Energy and Water 
audit 


Energy (Street lights) and Water Audit (including non- 
revenue water or losses audit), 

Making STPs and WTPs more energy efficient, 

Optimize energy consumption in street lights by using 
energy efficient lights and increasing reliance on renewable 
energy, 

Give incentives for green buildings (e.g. rebate in 

properly tax or charges connected to building permission/ 
development charges) 


12 months 


12 months 
12 months 


24 months 


11 


Swachh Bharat 
Mission 


PWN 


Elimination of open defecation, 
Waste Collection (100%), 
Transportation of Waste (100%). 
Scientific Disposal (100%). 


36 months 


Annexure 2: Format of State Annual Action Plan 


State Annuai Action Plan (SAAP} 


ATAL MISSION FOR REJUVENATION AND URBAN TRANSFORMATION (AMRUT) 


Name of State 


Time Period: (FY) 


This Report consists of; 


1 Abstract: Consolidated Requirement of State and Share of Each Stakeholder 


2 Service Level improvement Plan 


3 State Annual Action Plan3 (SAAP) derived from SLIP 


4 Plan of Action for Administrative and Office Expenses (A&OE) 


5 Plan of Action for Reform Implementation 


6 Appraisal Framework for States 


Report Submitted by: 


Date: dd/mm/yy 


3 State Annual Action Plans will be based on aggregating Service Level Improvement Plans at State level based 
on available resources. - - 


1. Abstract of State Anmuai Action Plan (SAAP) 


Consolidated Requirement of State and Share of Each Stakeholder 


1.1 Breakup of Total MoUD Allocation in AMRUT 
1.2.1 Sector Wise Proposed Total Project Fund and Sharing Pattern 
1.22 Break-up of Total Fund Sharing Pattern 

1.3 Use of Funds on Projects: On-going and New 

14 Plan for Achieving Service Level Benchmarks 


Table 1,1: Breakup of Totat MoUD Allocation in AMRUT 
Name of State: FY 


Multiply col. 3 by x3) 
for AMRUT on col. 4 
. (project proposalto,. 
bethreetl 


| Allocation of Central 
Total Central funds |: funds for A&OE... | 
allgcated to State” X 


. Allocation of 


Total AMRUT 
nual si 


Name of State: FY 


(Amount in Rs.) 


“Shite sd 


SLNo] °° Sector ಸ Corivergencé ‘Others | Total Wy: 


1 Water Supply 


Sewerage and Septage 
Management 


3 Drainage 


4 Urban Transport 


5 Others 


6 Grand Total 


ಸಸ 


Table 1.2.2: Abstract-Break-up of Total Fund Sharing Pattern 


- (Amount in Rs.) 


| FY 
1 "Water Supply 
Sewerage 

2 and Septage ಬ 

Management 
3 Drainage 
4 Urban Transport 
5 Others " | 
6 Grand Total 


1 Soing and Naw 


Ri 


(Amount in Rs.} 


FY. 


ಮ Proposed Spending during Current Financial year ಬ 


-. State 
No. ' 


:|rathEc 


thers Total " 14thFC 


1 | Water Supply 


Sewerage 

2 | and Septage 
Management 

3 | Drainage 

4 Urban 
Transport 

5 | Others 


6 | Grand Total 


Table 1.4: Abstract-Plan for Achieving Service Level Benchmarks 


prop0 
Priority Projects 


42 - 


Water Supply 


1. Household level 


coverage of direct water 
supply connections 


2. Per capita quantum of 
water supplied 


3. Quality of water 


supplied 
Sewerage and Septage Management 
4. Coverage of latrines R al 
(individual or 
& community) 
5, Coverage of sewerage 
network services 
6. Efficiency of Collection 
of Sewerage 
7. Efficiency in treatment 


r— 
8. Coverage of storm 


water drainage network 


| 9. Service coverage of 
urban transpont in the 
city 


Drainage 
Urban Transport 


10. Availability of urban 


transport per 1000 


population 
Others 


“As per SL8 framework for water supply, sewerage, solid waste management and drainage and proposed SLB indicator for 
urban transport 


spetailed information for arriving at % target against baseline shall be worked out from details provided by Cities soasto 
arrive at state indicators 


MNT Ei Ey, 


ULB LEVEL 


2. Service Level Improvement Plan (SLIP) 


Master Plan of all projects to achieve universal coverage of water supply and 
sewerage during current Mission period (FYs 2015-16 to 2019-20) 


Details of Prioritized Projects Proposed & Planned under AMRUT during current 
FY: Sector Wise 


2.3.1 


Proposed Funding and Sharing Pattern for Priority Projects: Sector Wise 


2.3.2 


Source of Funds from Gol/State/ULB {for all sectors) 


24 


Year Wise breakup of Investments (for all sectors) 


25 


Plan for Achieving Service Level Benchmarks 


2.6 


Reporting of Physical and Financial Progress of the Projects Under the Mission 
during Last Financial Year 


Mame cf City. 


Current Mission Period (2015-20) 


Table 2,1: SLIP -Master Plan of all projects to achieve universal coverage of 
water supply and sewerage during current Mission period 


{FYs 2015-16 to 2019-20) 


Sr.No: 


Grand Total 


° Project code may be abbreviated as: Mission/State/City/Sector/Number(Zone) such as AMRUT/UP/Mathura/WS/01 
(Zone name} 


Name of City: 


SLIP - Details of Prioritized Projects Proposed under AMRUT during 
current FY: Sector Wise 


Water Supply - 
Sewerage and Seplage 


Management 


Storm Water W 


Urban Transport 


| 


Others 


Grand Total 


7 project code may be abbreviated as: Mission/State/City/Sector/Number{Zone) such as AMRUT/UP/Mathura/WS/01 
(Zone name) 


Nome of Chy _ Dh 


Tabte 2.3.1: SLIP - Proposed Funding and Sharing Pattern for Priority Projects: 
Sector Wise 


(Amount in Rs.) 


Water Supply 


Sewerage and Septage 
Management 


Drainage 


Urban Transport 


Others 


Total 


ges Deis ನ 
Nate nt Fy 


Tabla 2.3.2: SLIP- Source of Funds from Gol/State/ULB {for all sactors and 
prioritized projects) 


(Amount in Rs.) 


Source 2 - Grant 
:  (Centrel 
‘State) “| 
| ಬ 
Gol 
State 
ULB 


ರ 


fable 2.4; SLIP - Year Wise brealap of tovestments {for all sectors) 


(Amount in Rs.) 


Total Cost of Projects approved till last year (a) 


Cost of Projects Proposed during the year (b) 


Amount Spent till last year (c) 


Committed Expenditure (dl) = (a+b-¢) 


Proposed Spending during Current Financial 
year (new and old projects) (e) 


Balance Carry Forward for Next Financial Years 


(f) = (d) - (e) 


Water Supply 


Household level coverage 
of direct water supply 
connections 


2. Percapita quantum of 
water supplied 
3. Quality of water supplied 


Sewerage and Septage Man 


agement 


4. Coverage of latrines 
(individual or community) 
5. Coverage of sewerage 
network services 
6. Efficiency of Collection of 
Sewerage 
4 
7. Efficiency in treatment 
Drainage 
8. Coverage of storm water 
drainage network 
Urban Transport 
9. Service coverage cf urban 
transport in the city 
10. Availability of urban 
transport per 1000 
‘population 
Others 


* As per SLB framework for water supply, sewerage, solid waste management and drainage and proposed SLB 


indicator for urban transport (Please also Refer Annexure 1). 


° Detailed information for arriving at % target against baseline shall be annexed along with the proposals to states. 
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Table 2.6: SLIP - Reporting of Physical and Financial Progress of the Projects 
Under the Mission During Last Financial Year 


Physical | Financial | Physical | Financial { Physicat | Financial 


% % % % % % 


* Approved copy of this table should be sent to MoUD, along with the SAAP 


State Level 


3, State Annual Action Pian (SAAP) derived from SLIFPs 


5 Master Plan of all projects to achieve universal coverage during the current Mission 
period based on Table 2.1 (FYs 2105-16 to 201 9-20) - 

3,2 Sector Wise Breakup of Consolidated Investments for each ULB in the State 

3.3 ULB Wise Source of Funds for All Sectors 

3.4 Year Wise Share of investments for All Sectors (ULB Wise) 

35 State level Plan for Achieving Service Level Benchmarks 

3.6 State Levél Plan of Action for Physical and Financial Progress 


9 State Annual Action Plans will be based on aggregating Service Level Improvement Plans at State level based on 
available resources. 


ಧನರೇಸುಸರ 
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x 


Name of State: _ Current Mission Period 2015-20 


Table 3.1: SAAP Master Pian of alf projects to achieve universal coverage 
during the current Mission period based on Tabla 2.1 (FYs 2015-16 to 2019-20) 


(Amount in Rs.) 


Name of city . 


Total Project Investments 


A&OE 


Grand Total 


Table 3.3: SAAP - ULB Wise Source of Funds for All Sectors 


(Amount in Rs.) 
ಳಿ; [ _ 


Total 


Grand Total 


Fi 


SAAD - ear Wise Share 0 ny 


[« mmitted Expenditure (if any) Fr b Proposed Spending during Current Financial” 
Hl year 1 ಸ year | 


re 
FE 


14th 


Proposed’. 
Priority 


Household level 
coverage of direct water 
supply connections 


Per capita quantum of 
water supplied 


Coverage of latrines 
(individual or 
community) 


Coverage of sewerage 
network services 


Efficiency of Collection of 
Sewerage 


Coverage of storm water 
drainage network 


Service coverage of 
urban transport in the 
city 


Availability of urban 
transport per 1000 
population 


"As perSLB framework for water supply, sewerage, solid waste management and drainage and proposed SLB indicator 
for urban transport 


"2 Detailed information for arriving at % target against baseline shall be worked out from details provided by Cities so as 
to arrive at state indicators 


ಸನಾ ಗಳ್‌ 
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Table 3.6: SAAP -. State lavel Plan ofAction fer 
Physical and Pinancisl Progress 


Sector: 


(Note: Above information to be provided for each sector in each city, every half year, till the completion of the project) 


4. Plan of Action for Administrative and 
Other Expenses (A&OE) 


NameotSiate OO FY 
Table 4: SAAP - Broad Proposed Atiocations for 


Administrative and Other Expenses 


(Amount in Rs.) 


Preparation of 
SLIP and SAAP 


Procuring 
Third Party 
Independent 
Review and 
Monitoring 


Publications 
(e-Newsletter, 
guidelines, 
brochures etc.) 


Capacity 
Building and 
Training 
- CCBP,if 
applicable 


- Others 
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5, Plan of Action for Reform implementation 


5.1 Reforms Type, Steps and Target for AMRUT Cities FY 2015-16 
5.2 Reforms Type, Steps and Target for AMRUT Cities FY 2016-17 
5.3 Reforms Type, Steps and Target for AMRUT Cities FY 2017-18 
5.4 Reforms Type, Steps and Target for AMRUT Cities FY 2018-19 


5.5 


Self- Evaluation for Reporting Progress on Reform implementation 


Takle 5.1: SAAP - Reforms Type, Steps and Target for 


AMRUT Cities FY-2015-2016 


E-Governance 


Digital ULBs 


1. 
2. 


3. 


Creation of ULB website. 
Publication of e-newsletter, 
Digital India Initiatives. 

Support Digital India (ducting to 
be done on PPP mode of by the 
ULB itself). 


6 months 
6 months 


6 months 


Constitution and 
professionalization of 
municipal cadre 


Policy for engagement of interns 
in ULBs and implementation. 


12 months 


Augmenting double 
entry accounting 


Complete migration to double 
entry accounting system and 
obtaining an audit certificate 
to the effect from FY 2012-13 
onwards. 

Publication of annual financial 
statement on website, 


12 months 


Every year 


Urban Planning and 
City Development Plans 


Preparation of Service Level 
Improvement Plans (SLIP), State 
Annual Action Plans (SAAP). 
Make action plan to 
progressively increase Green 
cover in cities to 15% in 5 years. 
Develop at least one children 
park every year in the AMRUT 
cities. 

Establish a system for 
maintaining of parks, playground 
and recreational areas relying on 
People Public Private Partnership 
{PPPP) model. 


6 months 


6 months 


Every year 


12 months 


Devolution of funds 
and functions 


Ensure transfer of 14" FC 
devolution to ULBs. 
Appointment of State Finance 
Commission (SFC) and making 
decisions. 

Transfer of all 18 function to 
ULBs. 


6 months 


12 months 


12 months 
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Review of Building 
by-laws 


Revision of building bye laws 
periodically. 
Create single window clearance 
for all approvals to give building 
permissions. 


12 months 


12 months 


Municipal tax and fees 
improvement 


Atleast 90% coverage. 

Atleast 90% collection. 

Make a policy to, periodically 
revise property tax, levy charges 
and other fees. 

Post Demand Collection Book 
(DCB) of tax details on the 
website. 

Achieve full potential of 
advertisement revenue by 
making a'policy for destination 
specific potential having 
dynamic pricing module. 


12 months 


improvement in levy 
and collection of user 
charges 


Adopt a policy on user charges 
for individual and institutional 
assessmentsin which adifferential 
rate is charged for water use and 
adequate safeguards are included 
to take care of the interests of the 
vulnerable. 


Make action plan to reduce 
water losses to less than 20% and 


- publish on the website. 


Separate accounts for user 
charges. 

Atleast 90% billing. 

Atleast 90% collection. 


12 months 


Energy and Water audit 


Energy (Street lights) and Water 
Audit (including non-revenue 
water or losses audit). 

Making STPs and WTPs energy 
efficient. k 
Optimize energy consumption 
in street lights by using energy 
efficient lights and increasing 
reliance on renewable energy. 


12 months 


Table 5,2: SAAP - Reforms Type, Steps and Target 
for AMRUT Cities FY-2016-2017 


} E: 
1. Coverage with E-MAAS 
{from the date of hosting the 
software} 
* Registration of Birth, Death 
and Marriage, 
« Water & Sewerage Charges, 
+ Grievance Redressal, 
1 E-Governance « Property Tax, 
* Advertisement tax, 2kiichths 
«Issuance of Licenses, 
*e Building Permissions, 
. Mutations, 
. Payroll, 
+e Pensionand 
e-procurement. 
Constitution and 1. Establishment of municipal 
2 professionalization cadre. 24 months 
of municipal cadre | 2. Cadre linked training. 
Augmenting R y 
3 } double entry ls Appointment okinternal 24 months 
N auditor. 
accounting 
RUA 1. Make a State Level policy for 
implementing the parameters 
4 | Development k x p ನ 24 months 
Plans given in the National Mission 
for Sustainable Habitat. 
Devolution 1. Implementation of SFC 
5 { offundsand recommendations within 24 months 
functions timeline. 
1. State to formulate a policy and 
action plan for having a solar 
roof top in all buildings having 
an area greater than 500 square 44 months 
£ meters and all public buildings. 
Review of H 
6 Building by-laws 2. State to formulate a policy 
and action plan for having 
Rainwater harvesting 
structures in all commercial, 
public buildings and new 24 months 
buildings on plots of 300 sq. 
meters and above. 
Set-up financial 1. Establish and operationalize 
7 intermediary at financial intermediary- pool Siihorihs 
state level finance, access external funds, 
float municipal bonds. 
8 | Credit Rating \ on the credit ratings of 24 months 
1. Give incentives for green 
buildings {e.g. rebate in 
Energy and Water property tax or charges 
3 audit | connected to building 24 months 
permission/development 
charges). 


Table 5,3: SAAP - Reforins Type, Steps and Target 
for AMRUT Cities FY-2017-2018 


Personnel Staff 
management. 
Project management. 


Urban 
Planning 
and City 
Development 
Plans 


Establish Urban 
Development Authorities. 


36 months 


Swachh 
Bharat 
Mission 


Elimination 36 months 
defecation. 

2. Waste Collection (100%), 

3. Transportation of Waste 

(100%). 

Scientific Disposal (100%). 


of open 


The State will prepare 
a Policy for Right-sizing 
the number of municipal 
functionaries depending 
on, say, population of the 
ULB, generation of internal 
resources and expenditure 
on salaries. 


Table 5.4: SAAP - Reforms Type, Steps and Target for AMRUT Cities FY 2018-2012 


Urban 1. Preparation 
Planning | of Master Plan 


and City using GIS. 
Develop- 
ment Plans 


a - es 


Table 5.5: SAAP - Self- Evaluation for Reporting 
Progress on Reform Implementation 


(Last financial year) 


For Financial Year __ 


The reforms achievement will be measured every year after the end of financial year by allocating 10 
marks for each reforms milestone achieved as against the targets set by the MoUD. 


2" year 


3" year 


4" year 


it roisace calculation) 


The States will be required to fill the following Self-Assessment Form. 


Step 1: Fill the following table 


Sub total State 


Overall 


Step 2: Calculate the overall score in percentage obtained by the state (State score plus ULB score). 


Step 3: Only those States achieving 70 percent and above overall reform score will be considered for 
incentive. 


Step 4: Ifthe overall score is greater than 70 percent, the incentive amount will be distributed among 
the states depending upon the number of ULBs that have achieved a score of more than 70 
percent in the state. 
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6. Appraisal Framework for States 


- Table No. 


6.1 Appraisal of SLIPs by State Mission Directorate to be put up before State HPSC 
6.2 Consolidated State Annual Action Plan to be sent for Assessment by MoUD 
6.3 Tentative Appraisal of State level Action Plans by MoUD 


Table 6.1; Check fist Appraisal of SLIPs of ULBs 
by State Mission Directorate to be put up before State HPSC 


ULB-State: 


Has the city assessed baseline for service coverage 
indicators ? 


Has the City carried out citizen consultations to 


2 develop SLIPs and prepare CDPs 
3 Have the prioritization of projects been done 
§ based on citizen consultation 
Has the city assessed low cost or no cost 
4. improvements that can improve service 
levels? 
Are the identified capital investments 
5. accompanied by management improvements 
(e.g. Reforms) to improve service levels 7 
6 Will the proposed investments ensure service 
| levels to slum urban poor areas ? 
Is the proposed project addressing the highest 
7. priority need for improvement after including the 
National priorities 7 
pS Is the investment proposed commensurate to the 
§ level of improvement envisaged in the indicator ? 
9 Has the city proposed smart solutions to minimize 
§ the cost of investments 7 
10. Type of Smart Solutions proposed by the city 
Has the city ensured that investment proposals are 
11, based on reasonable cost 
norms? 
Has the city carried out a financial forecast to 
identify resource requirements for 
12 a) Capital costs 
| b) O&M : 
¢) Repayments for borrowings / financing 
contributed by PPP 
13 Has the city identified incremental 0 &M 
್ಸ requirements, including staff and costs? 
14 Has the city considered various sources of funds to 
£ meet investment needs? 
Has the city considered all potential revenue 
15. improvements to mobilise additional revenue 
including innovative financing options ? 
16, Has the city explored all sources of finance, 
including market borrowing? 
17. Has the city considered various PPP options? 
18 Has the city provided clear status and roadmap for 
» implementation of reforms? 
19 Have cities prepared implementation plan for 
ಡ್ನ initiating proposed projects and reforms 7 
೨0. Has the prioritization of ULBs for funding in 


AMRUT been done according to para 7.2. 


Table 6.2: Checklist - Consolidated State Annual Action Plan cf 
all ULBs to be sent for Assessment by MoUD 


1. Have all the Cities prepared SLIP as per the suggested approach ? 
2. Has the SAAP prioritized proposed investments across cities? 
3 s the indicator wise summary of improvements proposed (both 
K investments and management improvements) by State in place 7 
4 Have all the cities under Mission identified/done baseline assessments 
K of service coverage indicators ? 
Are SAAPs addressing an approach towards meeting Service Levelt 
5. Ru ನ 
Benchmarks agreed by Ministry for each Sector? 
6 5 the investment proposed commensurate to the level of improvement 
’ envisaged in the indicator ? 
7. Are State Share and ULB share in line with proposed Mission approach 7 


Is there a need for additional resources and have state considered 
8. raising additional resources (State programs, aided projects, additional 
devolution to cities, 14" Finance Commission, external sources)? 


| Does State Annual Action Pian verify that the cities have undertaken 
9, financial projections to identify revenue requirements for 0 & M and 
repayments 7 


Has the State Annual Action Plan considered the resource mobilization 


10. K Fe 
capacity of each ULB to ensure that ULB share can be mobilized? 
11. Has the process of establishment of PDMC been initiated 7 
12. Has a roadmap been prepared to realize the resource potential of the 
" ULB? _ 
13 Is the implementation plan for projects and reforms in place (Timelines 
H and yearly milestones)? ik 
14 Has the prioritization of projects in ULBs been done in accordance with 


para 7.2 of the guidelines ? 


Please attach minutes of the SHPSC 


(State Mission Director) 


[7 


Table 6.3: Check List - Tentative Appraisal 
of State level Action Plans by MoUD 


Has the State prioritized cities and sectors based 
on the baseline data? 


Appraisal report 


Has the State ensured that low or no cost 
improvements have been identified by each city? 


Appraisal report 


How well has the state planned and financed 
capital expenditure ? 


What is the expected level of financial support 
from the Central Government and how well have 
the State/ULB and other sources of finance been 
identified and accessed? 


Has the State ensured that the State share has 
been adequately budgeted ? 


Has the State instituted enough measures to 
ensure that cities are assisted to mobilise their 
share of project cost, as may be necessary ? 


Has the State engaged Project Development and 
lanagement Consultant to manage projects and 
reforms ? 


Have the FFC grants been released to the ULBs in 
the State? 


Have other performance requirements of FFC 
been complied with 7 


10 


How well the state has planned to move 
towards achievement of universal coverage and 
benchmarks in water supply, sewerage/septage, 
urban transport and storm water 7 


11 


Have the targets (Timelines and Milestones) for 
reforms been developed? 


12 


Has the State explored the potential for PPP in the 
proposed projects 7 


13 


Has a financial intermediary been established 7 


14. 


How well has the diagnostic been done for gap 
analysis at state level? 


15. 


How well are the techno financial details of the 
projects ? 


16. 


Has the state followed policy of prioritization 
given in para 7.27? 
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Annexure 3: List of Smart Solutions Developed by C-DAC 


Componenit ಸ 


i 
Monitor the sewerage level in manholes at strategic locations in the sewer 
pipe network 
Sewerage & Raise alarms in the Central Monitoring station when the level in manholes 


Drainage system 


exceeds the present limit value 
The daily, weekly and monthly reports for all the mentioned parameters 
Develop an ultrasonic level sensor with integrated GSM modem 


Smart water meters and Billing systems 


I Remotely operated Automatic Distribution Values 

4 Systems for Water Quality Monitoring 
Smart Home energy network system: for identifying various types of loads 
and planning load balancing ‘accordingly 

Energy System Smart substation automation system based on IEC61850 


Integration of renewable energy sources for energy conservation for 
distribution system 


Citizen safety 
system 


Establishment of city wide intelligent distributed video surveillance 
network 

Facial recognition enables identification and tracking of criminal suspects 
at crowded areas, airports, railway stations and bus stations. 

Ensure reliable and Secured data/video transmission from node to the 
analysis center 


Emergency 
Response system 


Implementation to a limited extent showcasing the scalability with GPS 
enabled ambulances. 

Mobile App for Dynamic Route Maps 

Framework in terms of written standards 

Simulation and implementation to a limited extent showcasing the 
scalability with emergency vehicles 


Clean 
Environment 


Pollution Monitoring system 

Application Software for Monitoring & Control 

Air Quality Monitoring Tool in form of pollution map indicating level of air 
pollution of different locations within the city 

Algorithm for forecasting air pollution 

Wireless Network end node with high sensitive noise sensor 

Wireless gateways for transferring the data to the internet cloud 

Data analytics on noise data 


Annexure 4: Score Card for Cities/States 


(To be Submitted Quarterly) 


Progress on Mission Objectives (State Level) 


Resource mobilization {City Wise} 


Name of City “Source ,° |: Mission Target. ~Targettill date " 
Gol 
City Name States 
ULB 
Others 
Gol 
States 
City Name 
ULB 
Others 
implementation Status (Project Wise) 
Projet Nam 
pC ರ 
Physical progress ~ % 
Project 1 Financial progress % 
Amount disbursed till date Rs. Crore 
Physical progress % 
Project 2 Financial progress % 
Amount disbursed till date Rs. Crore 
1 
Funds flow (City Wise) 
City Name - Go! Financing [ Budget [ ‘Sanctioned. - . Disbursed ” Accrued : 


| 


Annexure 5: Utilization Certificate Format (City Wise) 


Form of Utilization Certificate 


Certified that out of Rs. of Grants- in-aid 
sanctioned during the years in favour of 
under: this Ministry/Department 
letter No. given in the margin and Rs. 
on account of unspent balance of the previous 
year, a sum of Rs. has been utilized for 
the purpose of for which it was 
sanctioned and that the balance of Rs. 
remaining unutilized at the end of the year has been 
‘Total surrendered to Government (vide No. dated 
) will be adjusted towards the grants -in-aid 
payable during the next year 


Certified that | have satisfied myself that the conditions on which the grants-in-aid was 
-sanctioned have been duly fulfilled/are being fulfilled and that | have exercised the following checks 
to see that the money was actually utilized for the purpose for which it was sanctioned. 


Kinds of checks exercised. 


2. 
(Municipal Commissioner/Head of the ULB) 
Date: 
1. Date of release of ACA by Gol - 
pl Date of release of ACA to ULB - 
3. Date of release of State share to ULBs - 
4. Interest calculated at g-sec rate to be 


deducted for delayed release of ACA to ULBs- 


Counter Signed by 


Principal Secretary/Secretary of Urban Development 


1 Name of Project 


2 Date of approval by SHPSC 


Completion Date 


Scheduled Date 


Revised Date, if any 


4a. | Approved Cost 


4b. |Tendered Cost 


ACA Admissible based on Approved 


3 Cost 
6 7 Total Share Due Released 
Release of Central/State/ULB share 
(Rs. in lakh) 
ACA + State + ULB 
Instalment Central share State share ULB share Others share 
Due Released Due Released Due Released Due Released 
First 
Second 
Third 
Total Rs. Lakhs | Rs. Lakhs | 5 Rs. Lakhs Rs, Rs. Lakhs ‘| Rs.Lakhs | Rs.Lakhs 
[2 y i Lakhs % Lakhs * 
2 Utilization Certificate submitted hy ಇ. Jakh 
Implementing Agency KR, 
"8 Percentage of funds utilized by 
Implementing Agency 
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9 Physical progress 
Conditions imposed'by SHPSC at the 
10 time of sanction of project and release 
of next instalment > 
11 Whether conditions imposed by SHPSC 
fulfilled 
12 |lmplementation of Reforms N 
FY No. of Reforms in FY No: of target Target Till Date Achievement Till Date 
activities - 
1 
2 
3 
4 
13 (a) Status of Score Card for Last Quarter Submitted/Not Submitted 
Whether ನ 
(b) Status of IRMA Report and quarterly IRMA Observations p 4 K 
recommendation thereon inspection done | made by IRMA Action Taken by State/ULB 
Y/N 
14 Proposal for release of instalment by 


SHPSC 


(Municipal Commissioner/Head of the ULB, Parastatal) 


Date: 
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Annexure 7: Annual Capacity Building Plan 


Presently, the Ministry of Urban Development (MoUD) is supporting States and ULBs in 
capacity building activities through two schemes - Comprehensive Capacity Building Program (CCBP) 
and the Capacity Building for Urban Development Project (CBUD). After realignment to the Smart 
Cities Mission and AMRUT, the Strategy and Plan of Action (PoA) are given below. 


Strateuy 


Several reports and studies® have recommended capacity building of both municipal 
functionaries and municipal institutions. Accordingly, the realigned Capacity Building Plan consists 
of two strategic interventions - Individual Capacity Building and Institutional Capacity Building. 
The purpose of individual training is to enhance the functional knowledge, improve the job related 
skills and change the attitude of municipal functionaries. The one-year training will be imparted to 
municipal functionaries in training institutes (classroom) followed by its application at their work place. 
Additionally, they will be mentored and provided coaching services at their work place during the one- 
year training period. The aim of Institutional Capacity Building is to improve institutional outcomes, as 
set out in the AMRUT Reform Agenda. 


Individual Capacity Building: Based on the Training Needs Analysis (TNA)"* the focus will be 
on the following four departments in ULBs. 


«Finance & Revenue: Financial Planning and Management, Revenue Mobilization. 


- Engineering and Public Health: Water and Sanitation, Drainage and ‘Solid Waste 
Management. 


+ Town Planning: Urban Planning including pro-poor planning approaches, 


0 Administration: e-Governance, Computer and Soft Skills. 


13 1, Urban Development Management for the formulation of Twelfth Five Year Plan (2012-17). 2011. 
. Report of the Working Group on Capacity Building. N.Delhi: Planning Commission. 
. Report on the Indian Urban Infrastructure and Services (HPEC). 2011. N. Delhi, MoUD. 


PSN 


. Report of the Committee on JNNURM il: Clean Bastis, Safe Communities and People's Cities. N. Delhi: Planning 
Commission. ¥ 


5, Appraisal of the JNNURM, Grant Thornton. 2011. N. Delhi. 


6. Local Governance: An inspiring Journey into the future, Sixth Report, Second Administrative Commission. 2007. 
N. Delhi, Gof. 


CBUD. 2014. Study on Training Needs Assessment (TNA) and Preparation of Strategic Training Plan. N. Delhi: MoUD & 
World Bank. 


The ULBs will plan to train at least 30 functionaries from the four departments every year and 
all elected representatives. The elected representatives will be imparted training once at the training 
institutes, which will include a site-visit to learn from best practices in India. As regards municipal 
functionaries, 45,000 officials from 500 urban local bodies will be trained upto June 2018. The training 
will consist of three capsules spread over a year. Each capsule will consist of three days training in the 
training institute followed by four months during which the training will be applied in their work by 
the municipal functionaries. During a period of one year, therefore, a municipal functionary will be 
imparted training for nine (9) days in the training institute. 


There are several retired officers from the Central, State and Municipal services who are 
settled in the ULBs. During the four months when the trainees return to their work place, such retired 
officers can work as mentors. For this the training agencies will match mentors with the municipal 
functionaries, Finally, the year-long training will also contain one visit to an initiative in India identified 
as a best practice and one participation in an International/National workshop. The payments for all 
these activities will be made according to the norms given in the CCBP toolkit (pages 18 & 19). The 
likely cost will be nearly Rs. 100 crore for three years. 


The training will be conducted by empanelled training agencies, academic institutes and other 
not-for-profit organizations (henceforth called entities). They will be allocated ULBs located within 
States/regions/areas. Payments to entities will be made after completion of each capsule by the ULBs, 
subject to training having met its objectives as independently assessed by the NIUA {or its nominee). If 
gaps are identified by the NIUA, the training entity will have to conduct a re-training at its cost. 


The NIUA will be the strategic partner of the MoUD in capacity building and will provide single 
window services to the MoUD/States/ULBs. The NIUA will be involved in disseminating information 
on training modules, documenting best practices, monitoring the progress of training, and, most 
important, evaluating the benefits of training after completion of each training capsule of four 
months, This evaluation will be done for all the individual municipal functionaries over the one-year 
long training period and results will be shared with the training entities to make them review their 
training methods and modules, if necessary, to make the training more appropriate and relevant for 
the municipal functionaries. 


For example, functionaries will self-assess the training in the standard formats prescribed after 
completion of the three-day training program by the training entities in the classroom. Again after 
their return from the work place after four months the functionaries will self-assess. Now, additionally, 
their supervisors will also assess the improvement in skills, attitudes and knowledge of the trainees, 
The self-assessment and supervisor assessment will inform the NIUA and the training entity about 
the, (i) impact of the training on the knowledge, skills and attitudes of individual functionaries over 
their existing levels (baseline), and (ii) improvements in tasks-related performance. Importantly, the 
learnings gained from such a real-time evaluation will be used by the NIUA to disseminate lessons and 
design future activities for ULBs/States, 


The NIUA will examine and approve, in consultation with National Mission Director, the roll-out 
ofall other components of the CCBP (e.g. workshops, seminars, visits, etc). The NIUA will also prepare an 


Annual Capacity Building Report in order to make mid-course correction in the Capacity Building Plan. 
For this purpose adequate technical and human resources will be provided to NIUA from the Mission 
funds. The funding for the individual capacity building will be from the State A&OE/CBUD Funds. 


Institutional Capacity Building: The aim is to improve institutional outcomes 
(e.g. accountability and transparency, service delivery, citizen empowerment, resource mobilization) 
by bringing in external experts and professionals. The external resources can be brought in two ways: 
(i) outsourcing of functions, and (ii) outsourcing of functionaries. In outsourcing of functionaries, 
human resource agencies supp!y human resources, while in outsourcing of functions an activity/job is 
given to an external company, organization or institution. In both, payments are linked to achievement 
of objectives and outcomes. The following functions will be outsourced and funded through the A&OE 
Funds/CCBP/CBUD as decided by the National Mission Director. 


1. Empanelling handholding agencies and/or consulting firms for preparation of Smart City 
Proposal for the Smart Cities selection competition. 


2. Empanelling handholding agencies and/or consulting firms forcomplete end-to-end 
assistance in AMRUT for the preparation of SLIP, Project Development (e.g. design, 
estimation) and Management. 


3. Assisting in implementing the reform agenda focusing on outcomes, as dive in AMRUT 
Reforms and identified indicators in the CCBP toolkit", 


4. Providing human resources and all other kinds of supportto the Special Purpose Vehicles 
(SPVs) to be established under the Smart City Mission by providing professionals and 
managers. 


5. Mobilize external resources and improve internal resource generation of the ULBs. For 
instance, facilitate access to municipal bonds by credit rating ULB, providing assistance 
to ULBs to monetize land and prepare Tax Increment Financing Proposals (TIF), obtain 
private funding, etc. 


6. Develop multi-layer GIS maps connected to data (attribute tables) in order to enable 
ULBs to use GIS for decision-making. 


7. Assist the States/ULBs to revise Laws and Rules (e.g. land pooling) for implementing the 
‘AMRUT Reform Agenda 


This is not an exhaustive list and new items will be added as the Missions are implemented. 


There are several structures existing at the State and ULB levels, such as PMUs, PIUs, RPMCs, etc. 
At present, only the State level Reform and Performance Management Cell (RMPC) will be supported 
by the Mission. They will perform the functions given in the CCBP toolkit, but focus on, (a) assisting 
the Mission Director in preparing the SAAP, Reform implementation so that at least 70% Reforms are 
achieved in order to qualify for the Reform incentive, and {b) visit all the Mission cities to assist them 
in implementation of reforms prescribed in the AMRUT. The Urban Management Cells (UMCs) will 


15 pg. 41, Annexure 7, Performance criteria/benchmark. 


also be supported by the Mission and report to the State Mission Director. In addition to their tasks 
given in the CCBP toolkit they will focus on, (i) coordinating and building cooperation between the 
ATls, empanelled Training agencies and ULBs for individual training programmes, (ii) carrying out 
training of trainers, (iil) providing task oriented coaching for the full year to the municipal functionaries 
in collaboration with empanelled agencies, and (iv) fostering partnership and networking between 


empanelled training institutions and ATs. 


The States/ULBs will submit a Capacity Development Plan in the following forms along with 
the SAAP for approval by the MoUD. 


Table 7.1 ULB level individual Capacity Deveiopment Plan 
(to be sent by ULB to State Government) 
Form 7.1.1 Physicaf 
Name of ULB 


KN 


Town planning Department 
5 | Administration Department 


Wk fl 


Farm 7.71.2 Financial 
Name of ULB: 


2 ಪ 
3 BELA 


Elected Representatives 
Finance Department 


Engineering Department 


Town planning 
Department 


Administration 
Department 


Table 7.2 Annual Action Plan for Capacity Building 
(to be sent by States to MoUD) 


Tx TE 
k Name of. 
the ULB 


in current, 


PST ಸ |. FY, 
Elected Finance | Engin- |. Town Adminis- Total ಸ Whe oN 
“Represe- | Dept.’ | ‘eering” | planning | tation ' ಸ 
ntative Dept. Dept. Dept. 
1 ULB 1 
2 ULB 2 
3 ULB3 
4 ULB4 
Total 


Form 7.2.2 Fund requiremeit for Siate level activities 


1 RPMC ಜಿ 


2 UMC 


Others (e.g. workshops, 
3 seminars, etc), which are 
approved by NIUA 


4 Institutional 


Total 


ERLE 70 


Total release since start of 
Mission (2015) 


Totat utilized - Centre 
share 


Balance available- Centre 
share 


Amount required - Centre 
share 


Total funds required 
for capacity building in 
current FY 


is the State willing to revise their town planning laws and rules to include land pooling ? 


List of ULBs willing to have a credit rating done as the first step to issue bonds? 


is the State willing to integrate all work done in GIS in order to make GIS useful for 
decision-making in ULBs? - 


Is'the State willing to take assistance for using land as a fiscal tool in ULBs ? 


Does the State require assistance to professionalize the municipal cadre? 


Does the State require assistance to reduce non-revenue water in ULBs ? 


Does the State require assistance to i 


mprove property tax assessment and colleCtions in 
ULBs? 


Does the State require assistance to establish a financiat intermediary ? 


Any other capacity assistance to implement the AMRUT Reform Agenda as set out in these 
Guidelines ? 


ವ್ಯ 


Table 7.3 Quarterly Score Cards for States 
Financial and physica! Progress on Capacity Buiiding {ULB Levet} 
(to be sent by ULB to State} 


Elected 
Representative 


Finance Dept. 


UL8-1 Engineering Dept. 


Town planning 
Dept. 
Administration 
Deptt. 


Elected 
Representative 


Engineering Dept. 


Town planning 
Deptt. 
Administration 
Dept. 


h Capacity Buildicg (State Level) « 
(to be sent by States to MoUD) 


. Number of 
ULBS above/ 
x below , 
proportionate 
target (from 

Table7.3) 


“position... 


Individual 
training 


Institutional 
Capacity Building 


RPMC and UMC 
Bel 
9 Other - specify 


Other - specify 


Above 


Annexure 8: Scope of End-to-End Support 


Each PDMC will have one state office (comprising of project management and design 
professionals) at respective capital city of the state and multiple field offices (comprising 
of project implementation professionals). The PDMC's Management and Design 
professionals will be stationed at state office and will travel to the project cities as per the 
work requirement. 


The project implementation professionals will be stationed in cities having population 
greater than five lakh and serving all surrounding AMRUT cities having population below 
five lakh. In exceptional cases the States may appoint PDMCs for a set of cities surrounding 
a city having three-lakh population. Depending on the special circumstances prevailing 
in the UTs, NE and Hill States they may decide on a different structure for locating the 
implementation professionals. 


The scope of PDMC under the proposed mission will be divided into four broad 
components namely Planning, Design, Supervision and Project Management. The PDMC's 
scope includes preparation of City Wide Concept Plan, Service Level Improvement Plan 
(SLIP) and State Annual Action Plan (SAAP). The POMC will identify projects on the basis 
of SLIP framework, and carry out required investigation, design, procurement, and 
implementation. The PDMC will also ensure compliances and monitoring of the project 
activities using PMIS / latest IT tools and techniques such as online monitoring of work 
sites with the aid of cyber tools. - 


The PDMC will develop “City-wide Concept Plan” which is a non-fully complete CDP, which 
may be based on old or revised City Development Plan (CDP). The City-wide Concept Plan 
will contain the City Vision, description, situation analysis/As-is description of the water 
supply, storm water drainage, sewerage and septage management and open spaces 
(e.g. parks, playgrounds), All previous plans and documents (e.g. City Sanitation Plan, City 
Mobility Plan, Master Plan and other plans} of all departments and agencies will also be 
reviewed to craft an overall strategy focused on achievement of Service Level Benchmarks 
(SLB). Possibilities to apply smart technologies for providing better and enhanced basic 
services to the people of the city will be included in the strategy. 


PDMC will build on the available data, information and plans to assess existing levels of 
coverage of water supply and sewerage. Nearly all Mission cities will have some data, 
information and plans. For example, in water supply and sewerage the basic unit is the 
zone (or equivalent} based on ground contours. in the zone the number of households 
having water tap connections and those not having will be taken from the Census (2011) 
or the baseline survey done bythe MoUD. No new baseline survey is envisaged at planning 
stage. 
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Once the gap between the existing number of households having water and sewerage/ 
septage connections and the total number of households is computed, plans will be 
prepared to bridge the gap by using one or more of the components set out in the Mission 


Guidelines. 


Next, technical investigation will be done to prepare options showing different ways, 
both technical and financial, to cover all the households in a zone with water supply and 
sewerage/septage connections. 


The PDMC will examine and use inter-linkages with other schemes mainly in terms of 
coverage, impact, outcomes, etc.; convergence in outcomes and funds flow will also be 
done. Here, innovative ways of doing more with less, application of Smart Solutions and 
citizen-generated innovations will be explored. For each alternative the cost (both capital 
and O&M)'of the project will be prepared based on line (or abstract) estimates. After this 
investigation, the Service Level Improvement Plan (SLIP) will be prepared containing 
options with their capital and the O&M costs. 


The scheduling of projects in the SLIP for next five years will be done in consultation 
with citizens after informing them about likely costs of all the projects in the zones/ULB. 
City Planning .andSLIP development will be people-driven achieved through citizen 
consultation meetings involving diverse people and groups of people, such as resident's 
welfare associations, tax payers associations, senior citizens, chamber of commerce and 
industries, slum dwellers associations groups. During these consultations details of best 
practices and appropriate smart solutions will also be shared with the citizens in order 
to enable them to make informed decisions and generate innovative solutions. Citizen 
participation will increasingly rely on ICT, especially mobile-based tools. 


There will also be a financial plan prepared. During consultations citizens will be informed 
about the cost and the need for external sources of funds. Innovative financing models 
and mechanisms will be fully described. The challenge in providing basic services at 
benchmark levels, at reduced costs and less resource consumption will be shared with 
the citizens, 


During the process of developing the SAAP, the PDMCs should explore the possibility of 
using Public Private Partnerships (PPP), which should be the preferred execution model. 


For project identified and approved under SAAP, PDMC will prepare Detailed Project 
Reports (OPRs) and Bid Document. Review of infrastructure status, gap and demand 
assessment with reference to service level indicators will be made for the identified 
projects. Convergence of project component will be ensured with other sectoral and area 
programs in the city. 


15. 


18. 


Field/laboratory Investigations, surveys, formulation of technical options, design, cost 


estimates and solutions to resettlement and environmental issues will be made a part of 
DPR. The finance plan including O&M strategy for the complete life cycle of the project 
will be an integral part of DPR. 


Possibilities to apply smart technologies for providing better and enhanced basic services 
to the citizens will be explored while formulating the DPR. At draft DPR stage, first stage 
consultations will be facilitated by PDMC to engage citizens and get feedback and | ರಂ 
mid-course correction, if required. - 


The DPR will identify contracting opportunities including exploring options for PPP/ 
Service Level Agreements or direct contracting and accordingly provide corresponding bid 
document, Based on the bid document PDMCwill support States/ULBs in the procurement 
of contracting firms, according to their laws and rules. 


The PDMCs will provide extensive supportin project execution tothe ULBs/State parastatal. 
It will help in ensuring cost, time and quality compliances as envisaged in contract 
agreement. Expertise of PDMC firms willbe used bythe State and City Governmentsto make 
quick decisions so as to ensure timely completion of projects within cost estimates. 


The PDMC will also ensure linkage between proposed infrastructure project and delivery 
of services. It will monitor improvement in services level indicators as contained in the 
State Annual Action Plan (SAAP). Periodic ‘Second stage consultations for taking useful 
feedback will also be facilitated by PDMCs during implementation phase. - 


All the work has to be done according to the mission statement and guidelines of AMRUT 
as issued by MoUD. 


The detailed Terms of reference including specific scope of work, professional staff 
requirement, payment schedule and implementation arrangement shall be provided in 
the Request for Proposal (RFP) to be issued by respective State/ Union Territory to the 
Empanelled consulting Firms. 
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